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PERSONAL. 


Mr. Andrew Y. Dove, civil engineer, has opened an of- 
fice in the Briggs Block, Westerly, R. I. 


Major John A. Fitten, member of the Board of Water 
Commissioners of Atlanta, Ga., has resigned. 

Mr. Spencer O. Wade has accepted an engineering posi- 
tion with the Malden & Melrose (Mass.) Gas Light Co. 

Mr, Burton J, Ashley, consulting engineer, has removed 
his office to Suite 1516, Old Colony Building, Chicago, Ill. 

Mr. H. R. Fehr, City Engineer of Easton, Pa., will, 
yn June 1, retire from the firm of Ricker & Fehr, plumb- 
ers, of that city. 

Mr. G. H. Stanchfield, until recently City Engineer of 
fond du Lac, Wis., has been elected City Engineer of 
Milwaukee, Wis. 

Mr. T. M. Campbell, General Manager of the Interna- 
tional & Great Northern R. R., with offices at Palestine, 
Tex., has resigned. 

Mr. Sherman Wiggins has recently been appointed In- 
structor in the Electrical and Engineering Departments 
of the California Industrial Institute. 


Mr. L. F. Day has been made General Manager of the 
Minneapolis & St. Louis R. R., to succeed Mr. A. L. Moh- 
jer, with headquarters at Minneapolis, Minn. 

Lieut. R. G. Peck, U. S. N., will be detached from the U. 
3, Coast Survey as Commander of the “‘Bache”’ and will 
take service at the Naval Academy, Annapolis, Md., June 
15. 

Mr. R. E. Tilden, civil engineer and surveyor, of Al- 
exandria, La., is engaged with a United States survey- 
ing corps at Camden, Ark., in a survey of the Ouachita 
River. 

Mr. G. F. Packard, formerly Designing Engineer of the 
Fort Wayne Electric Corporation, Fort Wayne, Ind., has 
accepted a position as Electrician of the Akron Electrical 
Mtg. Co., Akron, O. 

Mr. Leroy Trice, Division Superintendent of the Texas 
& Pacific Ry., has been appointed General Manager of the 
International & Great Northern R. R., to succeed Mr. T. 
M. Campbell, resigned. 


Mr. L. Wilson has severed his connection with Messrs. 
J. P. Miller & Co., to engage in business independently 
as a contractor for artesian wells, with office at 53 Dear- 
born St., Chicago, Il. 


Mr. A. L. Mohler, General Manager of the Minneapolis 
&é St. Louis R. R., with headquarters in Minneapolis, 
Minn., has resigned to become Vice-President of the Ore- 
con R. R. & Navigation Co. 


Gen. P. W. Murphy, of Santa Margarita, has been elected 

President, and Mr. C. A. Haskin, of San Luis Obispo, 
Superintendent and Secretary, of the San Luis Obispo 
Water Co, of San Luis Obispo, Cal. 


Mr. Frank Q. Brown, President of the Florida Southern 
Ry., with headquarters in Boston, Mass., has been elected 
a Vice-President of the Plant System, and will have charge 
of the hotels and lands of the company. 


Mr. James F. Bigelow, City Engineer of Marlboro, 
Mass, and Mr. N. Raymond Pratt have opened an office 
for private practice in the People’s Bank Building, Marl- 
‘oro, Mass., under the firm name of Bigelow & Pratt. 


Mr. Walker Kennedy, of Pittsburg, Pa., has taken charge 
of the Chinese Iron Works at Han-Yang, and is rolling 
tt, steel rails at the rate of 120 a day. The rails are 
shipped to Shanghai to be used on the Wosung R. R. 


Mr. J. Howard Martz has been elected City Engineer of 
Allentown, Pa. He was a member of the firm of Lehr & 
Martz, civil engineers and architects, which has been dis- 


solved by mutual consent, and was formerly Assistant City 
Engineer. 


Prof. William Harkness has been appointed Director of 
‘he Nautical Almanac Office of the United States Navy, 
*t Washington, D. C., to succeed Prof. William W. Hen- 
irickson, who has been ordered to the Naval Academy, 
Annapolis, Md. 


Mr. James Blair has been engaged by the Hawley Down 
Draft Furnace Co, as Mechanical Engineer, with headquar- 
‘ts in the Security Building, Chicago, Ill. He has, untii 
‘ently, been connected with the Engineering Depart- 
Rent of Messrs, D. H. Burnham & Co., Chicago. 





ENGINEERING NEWS. 


Col. J. Francis Le Baron, M. Am. Soc. C. E., of Jack- 
sonville, Fla., has been engaged by the U. S. Geological 
Survey to prosecute the works of the bureau in that state. 


Mr. Morris Knowles, Assoc. M. Am. Soc. C. E., has re- 
signed as Assistant Engineer of the Metropolitan Water 
Board, of Boston, and taken the position of Resident En- 
gineer to the Pittsburg Water Filtration Commission. Mr. 
Knowles was also a member of the Water Board of Law- 
rence, Mass. 


OBITUARY. 


Mr. William G. Rodgers, civil engineer, 
Pa., died May 20, aged 25. 

Mr. John B. McLean, contractor and builder, 
letts, Long Island, N. Y., died May 22. 

Mr. William H. Fleeman, at one 
Commissioner of City Works, 
May 19, aged 78. 

Mr. Elijah Corbett, of Portland, Ore., died May 12, aged 
72. He was one of the incorporators of the Transcontinen- 
tal Street R. R. Co., now known as the City & Suburban 
Ry. Co., of Portland. 

Mr. Joseph Gill, 
died May 12. 
Guyandotte 


of Charleroi, 
of Hew- 


time Treasurer and 
of Brooklyn, N. Y., died 


Civil Engineer, of Laurel Hill, W. Va., 
He laid out the locks and dams for the 
River improvement over half a century ago, 
and was one of the pioneer settlers of that part of the 
state, 


Dr. Benjamin Eddy Cotting, for 55 years Curator of the 
Lowell Institute, died at his home in Boston,Mass.,May 22 
aged 85. He was a graduate of the Harvard Medical 
School and in 1874 was President of the Massachusetts 
Medical Society. 


Mr. Daniel L. McCain, bridge builder, 
McCain Bros, Chicago, Ill., died Mag 14, aged 36. His 
firm were the contractors for erecting five of the largest 
buildings at the Columbian Exposition and also for the 
Ferris Wheel. 

Mr. Horace A. Pinkham, Manager of the American Elec- 
tric Co., Boston, Mass., was killed by a train on the New 
York, New Haven & Hartford R. R., at Wollaston Depot, 
on May 15. He was 72 years of age, and well known in 
New England electrical circles. 


Mr. Stephen Reiman, ex-Commissioner of Public 
ings, of Buffalo, N. Y., died suddenly at his home, May 
21. He was born in Switzerland, but for over 40 years 
had been a citizen of Buffalo. Since work was commenced 
on the new post office he has been Superintendent of Con- 
struction for the government. 


Mr. George Trautman, President of the South Side Gas 
Co., of Pittsburg, Pa., died May 19, aged 65. He had held 
the above office for 12 years and was also largely interested 
in manufacturing interests, among others the Carnegie 
Steel Co., at Duquesne, the Windsor Glass Co., at Home- 
stead, the Florence Oil Co., the Florence Mining & Re- 
duction Co., operating at Cripple Creek, Colo., and the 
Pittsburg Junction R. R. 


Mr. William B. Carr, of San Francisco, Cal., died by 
asphyxiation from illuminating gas, May 9, aged 67. 
He was interested in various land and irrigation enter- 
prises in the state of California, among them the Kern 
County Canal & Water Co.,of which he was a third-owner, 
a system comprising 300 miles of ditches and canals lead- 
ing from the Kern River. The holdings of the company 
in this one enterprise amounted to 400,000 acres. He had 
also followed the business of a contractor and builder at 
Sacramento, and built the levees about that city, and the 
foundations of the capitol building. He built 30 miles of 
the Western Pacific R. R., and was a large stockholder in 
the company. 


of the firm of 


Build- 
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ENGINEERING SOCIETIES. 


COMING TECHNICAL MEETINGS. 


COLUMBIAN ENGINEERING SOCIETY. 
June 1. Sar F. W. Hart, 15th and H Sts., N. 
Washington, Cc. 
WESTERN SOCIETY OF ENGINEERS. 
. > Secy., N. L. Litten, 1737 Monadnock Block, Chi- 


AMERICAN INSTITUTE OF ELECTRICAL ENGI- 
June 5 *Secy., R. W. Pope, 26 Cortlandt St., New 
ork 


city 
ENGINEERS’ CLUB OF ST. LOUIS. 
June 2. Secy., Richard McCulloch. 
AMERICAN SOCIETY OF CIVIL ENGINEERS. 
June 2. Annual m at Quebec, June 30 to July 2. 
Secy., C. W. Hunt, B. 234 St., New York city. 
BROOKLYN Ei ENGINEERS’ CLUB. 


Was 


June 3. Provost, Jr., 191 Montague St. 
TECHNICAL A Léctinty OF THE PACIFIC COAST 
June 4. Secy., O. Von Geldern, 819 Market St, San 


Francisco, Cal. 
ENGINEERS’ CLUB s PHTLADELPHIA. 

June 5. L. F. seta, 1122 Girard St. 
ENGINRERS’ SOCIETY 0 iF WESTERN NEW YORK. 
June 7. Secy., Henry Vier, Library ate Buffalo. 
MASTER CAR BUILDER’S ASSOCIATI 


June 8. Annual meeting at Old — . Va. 
Secy., J. W. Til. 
DENVER SOCIETY OF CIVIL. ss iheene 
June 8. Secy., Walter Pearl, 36 Jacobson Bldg. 


CIVIL ENGINEERS’ CLUB OF CLEVELAND. 
June 8. Secy.. A. Coburn. Case jewery = 
NATIONAL SLBoTRic en ASSOCIATI 
June & Annual meeting at Niagara Falls, x “Y. Secy., 
T. Porter, 136 Liberty St., New York city. 
WISCONSIN POL SOCIETY. 
June & Secy., W. K. Means, Loan and Trust Bldg., 
Milwaukee, Wis. 
AMERICAN WATER- WORKS ASSOCIATION. 
Agee meeting at Denver, Colo., June 8, 9 and 10. 
, Peter Milne, 95 William &t., New York city. 
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ENGINEERS’ AND ARCHITECTS’ CLUB OF LOUIS- 


VILLE 
June 10. Secy., James K. Zollinger 
BNGINEERING ASSOCIATION OF THE SOUTH. 
June 10. Secy., L. P. Brown, Nashville, Tenn 
NORTHWESTERN TRACK AND BRIDGE ASSOC, 


Norton Bidg 


June 11. Secy., D. W. Meeker, St. Paul, Minn. 
ST. LOUIS RAILWAY CLUB. 

June 11. Secy., H. H. Roberts, 511 Commercial Bldg 
MONTANA SOCIETY OF ENGINEERS. 

June 12. Secy., Albert S. Hovey, Helena. 
INDIANAPOLIS ENGINEERING CLUB. 

June 12. Secy., Edson F. Folsom, Indianapolis, Ind 


ENGINEERS’ CLUB OF KANSAS CITY 


June 14. Secy., F. W. Tuttle, Baird Bldg 
AMERICAN RAILWAY MASTER MECHANICS’ ASSO 
CIATION. 
June 14. Annual meeting at Old Point Comfort, Va. 
Secy., J. W. Cloud, Rookery Building, Chicago, Il 
ENGINFERS’ SOC. OF WESTERN PENNSYLVANIA 
June 15. Secy., R. A. Fessenden, 410 Penn Ave., Pitts 
burg. 
ENGINEERS’ AND ARCHITECTS’ ASSOCIATION OF 


SOUTHERN CALIFORNIA. 

June 16. Secy., F. Van Vieck, Los Angeles, 
BOSTON SOCIETY OF CIVIL ENGINEERS 

June 16. Secy., S. E. Tinkham, City Hal! 
WESTERN FOUNDRYMEN’S ASSOCIATION 

June 16. Secy., A. Sorge, Monadnock Bullding, Chicago 
ENGINFERS’ CLUB OF CINCINNATI 

June 17. Secy., J. F. Wilson, P. O. 
ENGINEERS’ CLUB OF COLUMBUS 


Cal 


Sox 333. 


June 19. Secy., M. S. Hopkins, 144% N. High St., Co 
lumbus, O. 
ENGINEERS’ CLUR OF MINNEAPOLIS 


June 21. Secy., Elbert Nexsen, 1620S. E. 4th St., Min 
neapolis, Minn. 
TECHNICAL CLUB OF OMAHA 
June 21. Secy., J. Harry Lawrie, Omaha, Neb 





ENGINEERS’ SOCIETY OF WESTERN PENNSYI 
VANIA.—The regular monthly meeting was held at Pitt 
burg, Pa., May 18. The paper presented was “High Fr 
quency Currents and X-Rays by Mr. H. W. Fisher and 
was copiously illustrated by electrical experiment \ 
number of phenomena of high frequency currents wer 
shown and a powerful X-ray apparatus was operated, by 
which the beating of the heart, et could b 

AMERICAN SOCIETY OF CIVIL ENGINEERS,—At the 
meeting on May 19 the paper presented for discussion was 
one by Mr. E. Kuichling, entitled ‘The Financial Manage 


ment of Water-Works.”’ 

The annual convention will be 
30 and July 1 and 2, the 
Chateau Frontenac. A special train will leave 
on June 28 for Montreal by way of the 
ion of the New York Central R. R. The 


held at Quebec, 
headquarters being at 
New York 
Adirondack 


Canada, 
June the 
Divis 


party will spend 


the night and part of June 20 at Montrea) (with headquar- 
ters at the Windsor Hotel), and will then pr ed by a 
special train provided by the Canadian Pacific Ry., arriv- 
ing at Quebec in time for dinner 

AMERICAN SOCIETY OF MECHANICAL ENGI- 
NEERS.—The first session of the summer meeting at 
Hartford, Conn., was opened on Tuesday evening, May 
25, in Unity Hall. The meeting was called to order by 
Mr. Chas. E. Billings, of the Billings & Spencer Co., in 
behalf of the local committee. He introduced Hon. Miles 


B. Preston, Mayor of the city, who made an address of 
welcome, which was responded to by Mr. Warner, Presi 
dent of the Society. The meeting then adjourned to the 
rooms below the hall in which an informal reception, giv 
by the local committee, was held until) a late hour. 

The meeting promises to be one of the most largely at- 
tended that the Society has ever held. Up to 10 p. m., 
on Tuesday evening, 215 members and guests had been 


en 


registered. The proceedings of the meeting will be report- 
ed in detail in our next issue. 

ENGINEERS’ CLUB OF ST. LOUIS.—At the meeting on 
May 19 Mr. H. A. Wagner made an address upon ‘The 
Electric Lighting System of the City of St. Louis.” A re- 
view was given of the history of the lighting industry in 
this city, and the present condition was described. 
Changes are now being made, so that all lights may be 


operated from one kind of dynamo. There are 1 
lamps now being operated from one alternating current 
dynamo, and the other arc lights are rapidly being changed 
to operate on alternating current circuits. The plan in 
operating arc lights is to use step-up transformers, and as 
many as *) arc lights are operated in series on one alter- 
nating circuit. The same generator may be used for ar 
and incandescent lighting. Mr. Wagner gave a short 
sketch of the underground work now being installed. For 
commercial lights the plan is to use high tension mains 
and distribute at low tension on the 20-volt, three-wire« 
system, from transformers placed in the man-holes. 

Mr. Barth then exhibited a wooden surface illustrating a 
problem in the calculus and gave a short discussion of the 
matter. Richard McCulloch, Secy 

AMERICAN WATER-WORKS ASSOCIATION.—The an 
nual meeting will be held at Denver, Colo., June 8, 9 and 


2) are 


19. The following papers have been promised for presen- 
tation: 

“Pumping Machinery,” Charles A. Hague; “The Ex- 
perience of a Skeptic, With Reference to Filtration.”” J 


M. Diven; ‘‘Steel Forgings for Pumping Engines,” H. F. 
J. Porter; ‘‘The Method of Laying Small Size Water Mains 
Lowering Water Mains, and Relief of Violent Fluctuations 
on the Direct Pressure System at Madison, Wis.” J. BR. 
Heim; ‘The Effect of Faulty Construction of Water-Works 
Plants on Fire Insurance and Fire Departments,” W. L 
Cameron; “Special Contracts in Water-Works Business,” 
D. H. Maury, Jr.; “Damaging Effect of Electrolysis to 
Water Mains in Salt Lake City, and Methods of Preventing 
It,” F. C. Kelsey; “Conduits,” C. P. Allen; “Quality of 
Water Supplies,” John W. Hill; “Ancient and Modern 
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Methods of Water Purification,’ Prof. 
rhe Problem of Sewage 


Erastus G. Smith; 
Chas. Francis; ‘‘The 
Tastes and Odors Affecting the Brooklyn 
Water Supply in the Summer and Autumn of 1896, and 
the Method of Prevention,’’ Prof. Albert R. Leeds; 
Observations on Denver's Domestic Water Supply,’’ Dr. 
J. B. Kinley; “‘An Experience With a Drilled Well Ad- 
joining Salt Water,’’ J. S. Haring; ‘‘How to Increase Rev- 
enue; Free Pipes and Filtration,’’ Dow R. 
Method of Setting 


Disposal, 
Causes of the 


“Son 


Service Gwinn; 
Electrolysis,"’ Lewis Searing; “‘A 

Water Meters,’’ George Cotter; ‘‘Sand Filtration at Mount 

N, Y.,’’ J. N. Chester. Peter Milne, Secy. 

MONTANA SOCIETY OF ENGINEERS.—The regular 
monthly meeting was held May 8. At a special meeting on 
May 15 a paper upon ‘‘Mineral Surveys,’’ from Mr. 
Charies Tappan, of Salt Lake City, Utah, was read. The 
paper gave a method of taking direct solar observations, 
and suggested methods of meeting some of the difficulties 
and absurdities arising through the present mining laws 
and department rulings. A discussion upon Mr. Tappan's 
paper from Mr. John Herron was read, in which he showed 
the importance of carefully surveying mining claims, as 
contemplated by Mr. Tappan’s methods. A discussion 
by Mr. Jos. H. Harper was also read. He considered the 
occasions were rare where the deputy was required to 
work to obtain the last few square ieet that may be in- 
cluded in a survey. Other conditions generally control 
Mr. F. L, Sizer thought that the present ruling prohibit- 
ing the establishing of end lines inside the boundaries of 
patented ground would eventually be modified. 

The new list of members shows 89 active 
increase of 50% since Jan, 1. 

The next regular monthly meeting will be held on Sat- 
urday, June 12, when Prof. L, S. Griswold will deliver an 
address upon ‘‘Geology.”’ A. S. Hovey, Secy. 

NEW YORK RAILROAD CLUB.—The 25th annual 
meeting was held May 20 at Mendelssohn Hall, the First 
Vice-President, Mr. Vreeland, being in the chair, and a 
large number of members present. 

rhe paper presented for discussion was on ‘‘Conditions 
Which Influence the Life of Track,’’ by Mr. F. R. Coates, 
reviewing the general parts of the track and the construc- 
tion of the track. Stone ballast was advocated, tamped 
for the whole length of the tie, which latter recommenda- 
tion came in for some criticism, 

Mr. W. F. Ellis thought that the expansion spacing at 
rail joints should never exceed %-in., in view of the great 
weight of engines and cars and the pounding of these 
weights on the rail ends, which pounding is aggravated 
by wide spacing. To hold the track bolts true and square 
he recommended the use of oval-neck bolts, so tightly fit 
splice 


Vernon 


members, an 


ting oval holes in one of the bars as to require 
the bolt to be tapped with a hammer vo get it in place. 
Mr. Caffery (Lehigh Valley R. R.) took strong exception 
to the statement that the ballast should be tamped for 
the whole length of the tie, as it is necessary to leave 
the middle only lightly tamped in order to prevent the 
track from becoming center bound. One member, con 
nected with the roadway department of the fF 


R., pointed out that the rules for superelevation 


-ennsyl 
vania R, 
and joint spacing of rails given in the 
standards of the Pennsylvania R. R., 
means the standards of that road. According to the pape: 
the P. R. R. standard is to attain the full elevation in 
oo ft., beginning 3O ft. ahead of the P. C. and ending 30 
ft, beyond the P. C. As a matter of fact the 
are directly to the contrary, full elevation being coatin- 
ued to the P. C., and then run out in a distance of 
nM) to 300 ft., according to the degree of curve. He thought 
the author must have obtained his information from some 
supervisor who held to this old practice. During an inspec 
between Pittsburg and New 


on curves paper as 


were not by any 


instructions 


tion trip over the P. R. R., 
York, he found the 
supervisor had followed this old 
(Brie R. R.) did not consider that it 
generally, as the author said, that railways cut expenses 
first of all in the track department. He also advocated 
the supereleva- 


riding section was one whos 


practice, Mr. 


worst 
Reisler 


Was correct to say 


the use of easement or transition curves, 
tion being obtained on these curves. 

Mr. FE. E, Russel) Tratman, Associate Editor of Engi 
neering News, thought that the cheapness of gravel bal- 
last and the efficiency of good gravel would in many cases 
warrant the cost of screening and washing the gravel, 
figures showing the cost of ballast to be higher 
officials 


while the 
than that of rails would probably surprise many 
outside the track department, it being a very general im 
rails are the most important and most 
He did not agree 
Coates as to metal ties being merely in the experimental 
and successfully 
hardly more experimental 
than treated wooden ties. It is true that they 
given universal satisfaction, but that could not be 
total of 35,000 miles of track laid 
with metal ties of various designs. The expansion spacing 
of rail joints should receive more attention and roadmas- 
ters should see that the spacing is reasonably uniform 
in relation to the temperature. The 
from refrigerator cars is a matter for 
the consideration of the car department and should not 
have to be considered by the track department. As to 
the results from 


pression that the 


expensive part of the track. with Mr 


used in so 


are so largely 
they are 


tage, for they 
inany countries that 
have not 
reason 


ibly expected with a 


and is not excessive 
dripping of brine 


the superelevation of rails on curves, 


mathematical formulas must not be blindly followed, but 
the varying conditions of traffic and situation must be 
taken into account to modify these results in individual 





ENGINEERING NEWS. 


cases Mr. Tratman called attention to the importance 
of the work of maintenance, and considered that the track 
department should enter strong protest when its work, 
expenditures and responsibilities are unduly increased by 
the keeping in service of locomotives and cars which are 
in bad running condition. 

At that point Mr. Chauncey M. Depew, President of the 
New York Central R. R., was introduced, and made an 
interesting and humorous speech, in which he reviewed 
the development of the railway industry and the railway 
and the important relation of the transportation in- 
dustry to the commerce of the country. Needless, to say, 
the address was enthusiastically received, and after a 
standing vote of thanks had been made to Mr. Depew, he 
was elected an honorary member of the club. 

There was exhibition by the American Bio- 
of interesting and humorous sceves shown pho- 
tographically in action, on the principle of the kinetoscope, 
cinematograph, ete. The scenes 


mah, 


then an 
graph Co, 


included two express 


trains, the steamer “St. Paul,’’ a New York fire engine, 
the steam-propelled fire engine, of Hartford (which, ap- 
parently, makes as much smoke as a Western freight 


locomotive), President McKinley in the inaugural proces- 
sion at Washington, etc. 
This was the last meeting of the 


adjourned until September. 


season, aud the club 


_ >> siialeastlie 


CONSTRUCTION NEWS. 


CONDENSED LIST OF CONTRACTS PENDING 
WITH DATE OF OFENING BIDS. 


Bids to be See Eng. 
apunee. Work, Place. News. 
May 27.Bonds ($150,000), Indianapolis, Ind, ......May 20 
May zi. Sewer system, Warmsprings, Ore, ........ May 20 
May 27. Water-works, Warmsprings, Ore. .........May 2U 
May zi.Brick sewers, Quincy, Mass....... ..-May 13 


Advertised, Engineering News, May ‘1B 
May 27.Life saving station, etc., Washington,D.C..May 13 
Advertised, Engineering News, May L3. 
May 27.Life saving station, Salisbury Beach, Mass.May 13 
May 27.Projectiles, Washington, D. C............May 6 


May 28.Sewage disposal plant, Baltimore, Md.....May 135 
May 28.Sewers, Brooklyn, N. Y. ..........--.+.++-May 20 
May 28. Water pipe (3,200 tons), st Louis, Mo. .May 2U0 
May 28. Water pipe, River Falls, Wis. .............May 27 
May 28.State armory, Hudson, N. Y.............May 27 
May 2¥.Bridge superstructure, etc., Pittsburg...May 27 
May 29.Bridge painting, Pittsburg, Pa. ..........May 27 
May AZO -TerIGe, TAGIBVINC, TY. «icin sicccccces cesses May 27 
May 29.Cement, Pittsburg, Pa. ................May 27 
May 2). Office building, Toronto, Ont. ............. May 27 
May 29.Brick sewers, Springfield, Mass. .........May 2U 


Advertised, Engineering News, May 20. 

May 20.Paving blocks, ete., Washington, b. C...May 13 
Advertised, Engineering News, May 13. 

May 29.Electric light plant, etc., Pensacola, Fla...Apr. 29 
Advertised, Eng. News, Apr. 29 to May 20. 


May 31.Paving, Mount Pleasant, Pa. ... .May 20 
Advertised, Engineering News, “May “20, 

May 31.School building, Moulton, Ia. .............May 20 

May 31.Bridges, Pittsburg, Pa. ........ AP eee: | 


May 31.Bridges, Pittsburg, Pa 
May $1.Hospital buildings, Weston, 


is ho uk abe alas 8S Sade ON 
W. Va. “May 27 







May 31.Sale of revenue cutter, Cleveland, O. ......May 27 
June es bonds ($30,000), York, Pa. ........May 27 
June 1.School buildings, Columbus, O. ...........May 27 
June L Steel highway bridges (3), ene Pa.May 27 
June .Bonds, Modesto, Cal. .. .May :‘ 
June 1 Town hall, Walkerton, Ont.. rr . May 


June 1. 
June 


Turnpike (22 miles), 
1.Sewer supplies, Chicago, Ill. 


Paoli, Ind. 






June 1.Bridge substructures (2), Mt. Morris,N.Y..Mé 
June 1.Hauling water pipe, Chicago, Ill. fy 
June 1.Repairing city hall, etc., Brooklyn, 'N. e 2 
June 1.Pipe sewers, Clinton, Ia@.............ceee: ay 2 
June 1.Fire engines, etc. (3), Ottawa, Ont........May 20 
June 1.Bonds ($100,000), ae May 20 
June 1.Bonds ($25,000), Plainfield, ee ‘anaieuee May 20 
June 1.Life saving station, Portsmouth, N. H....May 20 
June 1.Club house, Raleigh, rE ere May 20 
June 1.School bonds, Stetina. TH ose eeecne 6 vnnee ae 
June 1.Bonds ($40,000), Steriing, Ill.............. May 20 
June 1.Memorial hall. Santa Monica, Cal beve'st bes May 20 
June 1.Rock excavating, Oswego, N. is soree++May 6 
Advertised, Eng. News, May 6 “to 27. 
June 1.Removing boulders. etc., Detroit, Mich...May 13 
Advertised, Eng. News, May 13 to 27. 

June 1.Bridge repairing (1-yr, cont.), Wayne,Neb. May 13 
June 1.Electrie lighting (5-yr. cont.), Mobile, Ala..May 13 
Advertised, Eng. News, May 13 and 20. 

June 1.Irrigation bonds ($200,000), Modesto, Cal..May 13 
June 1.Library building, Madison, Wis. ......... May 13 
June 1.Removing wreck, New York, N. Y.......May 13 

Advertised, Eng. News, May 13 to 27. 
June 1.College buildings, Charlottestown, P.E.I..May 13 
June 1.Water bonds ($16,900), W. Alexandria,O..May 13 
June 2.Sewer, Cleveland, 0. 2... 00. cssecsssvcence May 18 
June 2..Water-works impvts. Michigan City, Ind.May 13 
Advertised, Engineering News, May 13 
June 2. Sewers, Tewhs ti We oats nnacecceae ‘oom 20 
June 2.Court house repairs. Madison, Fla.... . May 20 
June 2.Water pipe, Greenville. O...........-+2++) ay 27 
June 2.Sewers, Port Richmond (S.1.), N. Y....... May 27 
June School building, Winnebago City, Minn...May 27 
lune Cleaning brook, Saratoga Ores. N. Y...May 27 
June 8. Paving, etc., Muscatine, we sh e5 <is eee ae 
June 2. Granite paving, reas. HE Be <66 0.6 si00bs May 27 
June %.Water-works, Mabel, Minn. ..............May 27 
June 3.Brick paving, Cedar Rapids. Ia. .......... May 27 
June 3.Laying water pipe Hatfield, Mass. ......May 20 
Advertised, Eng. News, May 20 and 27. 
June 8.Bridge superstructure, Warren, O. ......May 20 
Tune 3.Bonds ($3.500), Milaca. Minn. ........... May 20 
June 3. Cement (5,000 bbls.), Osage City, Mo. ....May 20 
Advertised, Eng. News, May 20 and 27. 
June 3.Canal work (8 miles), Chicago. Ill.......Apr. 15 
Advertised. Eng. News, Apr. 15 to May 6 
June 4.Stone (30,000 tons). St. Augustine. Fla,...May 6 
Advertised. Eng. News. May 6 to 27. 
June 4.Electric lighting (5-vr. cont.), Oneida,N.Y.May 20 
June 4.Sewers, Iowa City, Ia. .. eusecets Smee oe 
June 4.Distributing reservoir, Morton, PR. ..May 27 
Advertised, Engineering News, May 27. 
June 5.Pier work. etc., New York, N. Y. ........ May 27 
June 5.School building, Clinton. Ia. . ...May 20 
June 5.Bridge abutments, etc., Portland, Me.. ee atl May 27 


Advertised, Eng. News, May 27 and June 3. 
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June 5.Sheriff’s residence, Grundy (Cs , ae 
June 5. p- Gracne, curbing, etc., Hami!: \ 
June 7.Bonds ($92,000), Port Ben; 
June 7. Experimental tank, Washingt day ¢ 
June 7.School building, Boonton. May 2 
Advertised, Eng. News, May ~) lay 2 
June 7.Water-works, Oil City, Pa. ~ e 
Advertised, ng. News, May 2 « 
June 7.Wooden bridge, N Ness City, Kaz ' 
June 7. Ditches (12% miles), Kankake. we 
June 7.Sewers, Galesburg, lil. ..... a 
June 7.Brick paving, ete., Galesburg, i May Zi 
June 7.Brick paving, etc. Albany, N. Y “i 
June 7.Electric light plant, Le ighton. | ayn 
June i. Iron bridge, Hazlehurs:, Miss yay oi 
June 7.Bridge, Dayton, Nev. ..... ; Ay Li 
June 8.Asphalt paving, Buffalo, N. y aoe on 
June 8.Bridge substruciure, Mercer. }» oo me 
June 8.Excavating for water pipe, Lutfa or ae 
June 8.Building on pier, Chicago, LiI.,. a 
Advertised, Eng. 7 Ws, May 27 ‘vs 
June 8.Hospital building, Youngstown. © : 
June 8.Steel bridge, Virginia City, Mor ° 
June S.Eleciric railway, Burcelona. Sa rdw 
June 9.Bridge tower foundations, New \ en. 
Advertised, Eng. News, May 2) « v2) 
June 9%.Sewers, Cleveland, MN alse 
July 9.Stone,ete.(500,000 tns),Grays Ha irl ve 


Advertised, Eng. News, May 2 ) a 
June 9.Bridge, Eugene, RN oss os e 
June 10.Installing electric plant. Ogdensb oe 
June 10, Paving bonds, Lancaster, O. be ele 
June 10. Hospital building, Fergus Falls, M fa 
June 10.Sale of torpedo ram, Brooklyn, \ Vl 
June 10.Court house, Fairmount, W. Va... Mat 
June 10. Bake house, etc., Willet’s Point. \. \ cor 
Advertised, Eng. News, May 20 to : 
June 10.Court house and jail, Anderson, § Apr. ¢ 
June 11.School building, Iowa City, Ia. . May 
June 11.Bridge abutments, Paoli, Ind. .. Maw % 
June 11.Bridge, Evansville, Ind.’ nee 
Advertised, Engineering News, May ts ac 
June 11.Water pipe, Minneapolis, Minn. Mayor 
Advertised, Eng. News, May 27 and poor on 
June 12. Breakwater, San Luis Obispo, Ca “ee 
June 12.Army building, Spokane, Wash. oe 
June 12.School building, Castle Grove, ie ra 
June 12.Sewers, etc., Fort Hancock, N. J. .. Max 
Advertised, "Eng. News, May 20 to June 10 
June 12. Water-works, Fort Hancock, N. J M 
Advertised, Eng. News, May 26 to June | 
June 14. Water-works ($17,000), Natchitoc! 7 fay 
June 14.Drainage system, New Orleans, La Mayor 
Advertised, Eng. News, May 27 and 
June 14.Electric light plant, Port Gibson, S Ma 
Advertised, Eng. News, May 27 to it 
June 14.Iron bridge, Fort Mill, S. C....... May 
Advertised, Eng. News, May 27 to June 1 
June 14. Water-works, Port Gibson, Miss May “7 
Advertised, Eng. News, May 27 to June in 
June 14. Ditch, Houston, Tex. 


as bs be ts hs 


1x 


RGhiaewes.s May 27 
June 15.Rebuilding bridge, Harrisburg, Pa May 27 
June 15.Steel highway bridges (2), La Salle, I/| May 7 


June 15.Sale of water-works, Ashtabula, 0., May 27 
June 15.Bonds ($5,000), Egg Harbor City, N. y? 





June 15.Iron work, St. Paul, Minn. ....... Apr. 2 
June 15. Railway bonds, Toronto. Ont. May 1 
June 15. Dredging in Delaware (3 rivers).. May 20 


Advertised, Eng. News, May 20 to June 10 


June 16.Paving blocks, etc., Chattanooga, Tenn..May 27 
June 16.Earth excavation, Lift Rock, Ala. May 27 





June 19.Completing steel bridge, Port Huron,Mich..May 27 
Advertised, Engineering News, May 27 : 
June 21.Gas franchise, Sacramento, Cal.. May 27 
June 22.Bank protection, Oswego, N. Y... 
Advertised, Eng. News, May 27 to Ju 17 
June 23.Court house, Anderson, S. C. May 
June 25.Iron, steel, etc., Governor's Is land. N.Y. H.May 
June 26. Barracks, etc., Burlington, Vt , May 
Advertised, Eng. News, May 27 to June 17 
June 30.Gun empleemts, Marrowstone Point Wash.Ma 
Advertised, Eng. News, May 27 to Ju 17 
Tune 30. Bridge superstructures, So. McAlester,l.T. Ma 
July 1.Court house, Anderson, S. C...... May 
July 24.Plans for capitol, Harrisburg. Pa... May 1 
Nov. —.Plans for public building, Mexico, Mex...May 6 





RAILWAYS. 


BRAINERD & NORTHERN MINNESOTA... A press | 
port states that this company will build an extension this 
year from 15 to 30 miles long. The road is now in opera 
tion from Brainerd to Walker, Minn., a distance of 5s! 
miles. E. H. Hoar, Gen. Man., Brainerd, Minn. 

CARTHAGE.—Our correspondent informs us that t 
North Carolina railway will be extended 12 miles, from 
Carthage, N. C., to Island Ford, N. C. President Petty 

arthage, N. C., will soon let contract for sam 

CHERRY RIVER.—This company was incorporated a! 
Boston, Mass., May 17, with a capita] stock S500, 000 
It is proposed to construct a railway from Camden 
Ganley to Big Laurel Creek, W. Va. The incorporators ar‘ 
Henry L. Higginson and J. H. Coolidge, Boston; Rober! 
Treat and Henry B. Cabot, Brookline, and H. Ii. Fay 
Falmouth, Mass. 

CHICAGO & ALTON.—This company is reported to b 
replacing the 70-Ib. rails on its line between [ast Alto! 
and Carlinville, with 85-Ib. rails. The old rails are t 
be used on the Kansas City division. H. C. Drap r, Ch 
Engr., Chicago, III. 

CHICAGO GREAT WESTERN.—A press report 4! 
nounces that this company is to build an ext ension frot 
Hampton to Sioux City. H. Fernstrom, Ch. Enegr., *' 





I 





Paul, Minn. 
CHICAGO HEIGHTS & NORTHERN.—This compat 
was incorporated May 13, with a capital stock of $10.11 


to build a railway from the connection of the Elgin, Joliet 
& Eastern, near Joliet, to Chicago. The incorporators are 
A, F. Banks, Norman Williams, Jr., Frank E. Learnee 
L. O. Stanton and William P. Hanson. 

CHICAGO, MILWAUKEE & ST. PAUL.—A Milwauke 
Wis., dtspatch states that this company is considering 
construction of a 15-mile extension from Sussex to Nort! 
Lake, at an estimated cost of from $100.000 to Siw." 
D. J. Whittemore, Ch. Engr., Chicago, Il. 


COLUMBIA, LUMBERTON & GULF.—This railway lias 
been completed from Lumberton, Miss., to within about 
six miles of Bonds, Miss., on the Gulf & Ship Island. | 
is proposed to extend the road from Lumberton northwes' 
to Columbia, Miss., and to a connection with th 
Central. J. C. Alexander, Supt., Lumberton, Miss. 

GULF, LOUISIANA & GREAT NORTHERN.--‘ ee 
report states that the construction of this railway ¥ 
soon be commenced. It is to run from a point on bo 
milion Bay in Louisiana, north to a point on the state line 


Tllinois 


between Louisiana and Arkansas to connect with 4 roe 


to be constructed to Fort Smith, Ark. About 87 miles ‘ 
the road have been surveyed. Joseph J. Waltz, Pres. 42 
Gen, Man,, Alexandria, La. 
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Supp ement—May 27, 1897. 

——_ : 

KANSAS CITY, PITTSBURG & GULF.—A press report 
ates that 30 car loads of rails have been shipped for the 
vvutherD extension of this railway, and it is expected to 
so the track laid from Many to Lake Junction, La., 
‘en a month. The grading is completed between Many 
wij Beaumont, Tex., with the exception of about 10 miles. 
and **y. £. Stilwell, Kansas City, Mo. ' 
“WASHVILLE & KNOXVILLE.—A press report states 
wt negotiations are being made for the extension of 
ae aiiway from Monterey, Tenn., to a connection with 
Oe in nati, New Orleans & Texas Pacific. The com- 
ne will build the extension providing Fentress county 
ney giv $50,000 in county bonds in exchange for the 
= ,mount of the railroad bonds. This proposition will 
poor the - be accepted. R. S. Moscrip, Ch. Engr., Cooke- 
yille, Tenn. 


’ ENGLAND.—A press report states that this com- 
, extend its line from Allyn’s Point to New Lon- 
., a distance of about seven miles. Pres., C. P- 





Clark, New Haven, Conn.; L. B. Bidwell, Ch. Engr., Bos- 
ton, Mass. 
PHILADELPHIA, READING & NEW ENGLAND.-—It is 
pounced that capital has been secured to build the pro- 
aaa extension from Tariffville, Conn., to Springfield, 
Mans , distance of about 18 miles. The estimated cost 
¢ the extension is $870,661. C. H. Ewing, Ch. Engr., 
Hartford, Conn, 


PHILADELPHIA, WILMINGTON & BALTIMORE.—A 
ort states that about two miles of track is to be 


rae « nee on the Elkton cut-off from Elkton, Md., to 
rai Hill. The grading has been completed for abuut a 
year. 

'poRT JERVIS, MONTICELLO & NEW YORK. It is 


d that this company is considering the extension 
of its line from Monticello to Jeffersonville, N. Y. Pres., 
thos, M. Walker, New York city. 

sT. LOUIS, CHICAGO & ST. PAUL. 


annoul 


This company has 


been incorporated with a capital stock of $1,500,000 to 
build a railway from East St. Louis, through Alton, to 
Grafton and Springfield, ill. The incorporators are 

epont Isham and Ralph Blaisdell, of Springfield; 





has. &. Braden, Chicago; and Benj. F. Johnson, &t. 
Elmo, Ill 

SIERRA.—A press report states that grading has been 
completed from Oakdale, Cal., east about seven miles, and 
that rails for 35 miles of track have been received. Th 
line is under contract from Oakdale to Sonora and it 
xpected to complete about 40 miles by Dee. 1. Pies., 
sidney D. Freshman, Oakdale, Cal. 

VIRGINIA & CAROLINA.—It is announced 
onstruction of this line from Ridgway, N. C., to Rich- 
mond, Va., will probably be commenced next month. The 
new line is to be operated as a part of the Seaboard Air 
Line system and will connect with the Richmond, Fred- 
ericksburg & Potomac at Richmond. 

WASHINGTON, WESTMINSTER & GETTYSBURG.— 
The preliminary survey has been completed for this pro- 
posed railway. The road is to be about 7) miles long and 
to extend from Cabin John Bridge through Rockville, 
Etchison, Damascus, Mount Airy, Westminster, Union 
Mills and Littlestown to Gettysburg. It is not expected 
that the line will have a grade exceeding 2% at any point. 
Pres., Stilson Hutchins, Washington. 


that the 





STREET AND ELECTRIC RAILWAYS. 


NORWAY, ME.—Fred C. Wilson & Co., Boston, Mass., 
are reported to have been awarded the contract for con- 
structing the proposed Oxford Central Electric Ry. 

EXETER, N. H.—The Exeter St. Ry. Co. has awarded 
the contract for constructing a power station to John Gid- 
dings & Son, Somerville, Mass. 

EXETER, N, H.—Work on the construction of the Exe- 
ter & Hampton Beach Electric R. R. is progressing rap- 
idly. The entire line from the Beach to Exeter is graded. 
Cross ties, spikes and angle plates are distributed. Track 
laying is progressing at the rate of 4% mile per day. The 
power house is also pretty well advanced toward comple- 
ition. It is expected that the road will be in operation by 
July 1, 

sT. ALBANS, VT.—The construction of an electric rail- 
way to St. Albans Bay, 244 miles, is being considered. Al- 
fred A. tae Geo. W. Crampton and W. Tracy Smith are 
interested. 

AMESBURY, MASS.—The construction of the proposed 
Boynton bicycle electric railway, 8144 miles long, will prop- 
ably soon be begun. R. F. Briggs, R. B. Hawley, Geo. B. 
Cate and W. W. Hawkes are interested. 


BOSTON, MASS.—The Wellesley & Boston St. Ry. Co. 
has asked the railroad commissioners permission to in- 
crease its capital stock from $40,000 to $100,009, with 
which to extend its line. 


BROCKTON, MASS.—The Brockton & East Bridgewater 
St. Ry. Co. has been incorporated with a capital stock 
f $50,000 by W. L. Douglas, John J. Whipple, William 
Jones, C. C, Merritt, George J. Morse, M. C. Hinds, and 
Joshua Dean. 


MILFORD, MASS.—The Milford, Hopkinton & West- 
boro St. Ry. Co. has been incorporated by C. W. Shippee, 
J. Allen Rice, H. D. Bowker, C. L. Claflin, L. E. Cool- 
idge and others; capital stock, $120,000. 
NEWBURYPORT, MASS.—The Newburyport & Ames- 
bury St. Ry. has purchased the Plum Island Division of 
the Haverhill & Merrimac Ry. It is reported that the 
hew owners will at once equip the road with electricity. 


WESTFIELD, MASS.—The Woronoco St. Ry. Co. has 
been granted permission to increase its capital stock 
from $50,000 to $100,000 and also its bonded indebtedness 
from $35,000 to $75,000. With this increase the company 
Proposes to extend the electric road. Ch. Engr., W. S. 
Townsend, Westfield; Gen. Mer., J. A. Lakin. 


CUMBERLAND, R. I.—The municipal league of this 
place is reported to be considering the question of con- 
Structing an electric railway at a cost of about $30,000 
It is urging the election of a council that will pledge itself 
ee a municipal line. Dr. T. J. Smith is inter- 

CORTLAND, N. Y.—The Cortland Traction Co. is re- 
Ported to have offered to construct an electric road to Cin- 
cinnatus from McGraw. 


JEFFERSONVILLE, N. Y.—The Liberty & Jefferson- 
Ville Electric R. R. Co. has asked the highway commis- 
rm ‘ers for permission to build a line to Liberty. Engr., 

‘iver Hafer, Alpheus Potts, of Jeffersonville, is in- 
terested, 
ao ONS, N, Y.—The Lyons & Sodus Bay Electric R. R. 
— has applied for permission to construct a line in cer- 
W ps treets. Geo. W. Knowles, Wm. 8S. Gavitt and Jas. 

- Putnam are interested. 


NIAGARA FALLS, N. Y.—The Tonawanda Electric R. 
of o., Jas. H. Rand, Pres., has applied for permission 
? build and operate an electric road through the streets of 


this city. Th 
to this aa” company will build a line from Tonawanda 


‘ woe a A el 


ENGINEERING NEWS. 


PENN YAN, N. Y.—Work is to be begun immediately 
on the power house for the Penn Yan, Keuka Park & 
Branchport Ry. The engine and generator room will be 
J3oOxtO ft., boiler room 30x60 ft., building to be of brick. 
[wo 200-HP. Dillon boilers and two 17xJ6-in. Slater en- 
gines with a Deane condenser will be installed. Coal will 
be brought on electric cars, the track being so arranged 
that the coal can be dumped from cars directly in front 
of boilers. Plans for this plant were made by Richard P. 
Jenks, M. E., Providence, R. I. 

RENSSELAERVILLE, N. Y¥.— The Albany Ry. Co. has 
accepted the franchise recently granted it to extend the 
electric line to this place. Engr., T. E. Murray, Albany. 

SARATOGA SPRINGS, N.Y.—The Saratoga Traction Co. 
and the Saratoga Lake R. R. Co. have been incorporated 
with capital stocks of $50,000 and $150,000, respectively, 
to construct street railways 2 and eight miles long, re 
spectively; directors: Robt. B. Smith, Hackensack, N. J.; 
Chas. G. Farwell, Boston, Mass.; Alfred B. Thacher, C 
Herckenrath, W. S. Jenks, Chas. H. Davis, and 8. R. Ber- 
tron, of New York; Theodore F. Hamilton, Saratoga, and 
others.——The Mount McGregor Ry. Co. is reported as con- 
sidering the question of extending its line to South Glens 
Falls. 

CHESTER, PA.—The question of constructing the Media, 
Middletown, Aston & Chester Electric R. R. is reported as 
again being considered. Pres., John B. Robinson; Vice- 
Pres., S. L. Kent, Chester. 

McDONALD, PA.—Surveys will be made at once for the 
proposed Carnegie, McDonald & Cannonsburg Electri: 
St. Ry. M. D. Griffin and T. F. V. Curran have been ap- 


pointed a committee to secure subscriptions, etc. As 
stated last week the road will be 16 miles long. 
MORRISVILLE, PA.—The capital stock of the East 


Penn Traction Co., 1345 Arch St., Philadelphia, has been 
increased from $355,000 to $416,000, besides an issue of 
bonds. This increase will be used for extending the line 
26 miles to Morrisville. 

PITTSBURG, PA. 





The Carnegie, Heidelberg & Bridge 
vile St. Ry. and the West End, Mount Washington & 
Banksville St. Ry. Co's. have been incorporated with cap 
ital stocks of $30,000 and $12,000, respectively. Pres., 
John C. Reilly, Pittsburg. 
McKEESPORT, PA.—The McKeesport, 
Finleyville St. Ry. Co. has been 
capital stock of $110,000. Pres., J. 
Pa.; W. R. Rowe, Aspinwall, Pa.; 
wick, Pa., are interested. 
DAYTON, O.—The Cincinnati & Miami Valley 
Co. has been incorporated to build an electric 
27 miles long; capital stock, $650,000. It is said that most 
of the line is built. Dennis Dwyer is interested 
BOWLING GREEN, O.—It is probable that the Bow 
ing Green Electric R. R. will be extended toward Fostoria 
this year. Engr., H. E. Riggs, The Bastable, Toledo, 0. 


Monongahela & 
incorporated with a 
H. Moore, Pittsburg 
M. M. Bunting, Ches 


Traction 
road about 


LIMA, O.—It is reported that a company is being or 
ganized in this city to build an electric railway 24 
miles long, from this city to Lewiston. 

CINCINNATI, O.—It is said that the Consolidated St. 


Ry. Co. will begin at once on transforming its cable line 
on Vine St. into an electric road; estimated cost, $50,000 

GALESBURG, ILL.—The question of granting a fran 
chise for an electric road to Knoxville is being considered 
D. W. Huggins and Fred Seacord are interested. 

CHIPPEWA FALLS, WIS.—The Chippewa Valley Ele« 
tric Ry. Co. has been incorporated to acquire and operat« 
a street railway, and power plant; capital stock, $100,") 
incorporators, A. J. Kieth, W. C. Donovan and C. E 
Kelsey. 

MILWAUKEE, WIS.—The Milwaukee & Wauwatosa Mo 
tor Ry. Co. has been reorganized. It is said that the 
owners are again considering the question of building a 
line to Waukesha. Jacob Wellouer, J. W. Bingham and 
Cc. E. Cansight are interested. 

MINNEAPOLIS, MINN.—The Twin City Rapid Transit 
Co. is reported as ready to build a portion of the proposed 
electric road to St. Anthony Park; estimated cost, $40,- 


000. Pres., Thos. Lowry; Gen. Mer., W. J. Hield. 
KANSAS CITY, MO.—The Metropolitan St. Ry. Co. is 
reported to have awarded the contract to the American 
Construction Co. for welding the rails of the line at a 
cost of about $50,000. Gen. Mgr., W. H. Holmes. 
KIRKWOOD, MO.—The St. Louis & Meramec River 


R. R. Co. has asked the trustees for a new 
this town for its electric road; estimated cost about $50,- 
000. Pres., Case, St. Louis, Mo. 


ST. LOUIS, MO.—The St. Louis, Clayton & Creve Coeur 
Lake R. R. Co. has been incorporated to build an electri: 
road 12 miles long, between Clayton and Creve Coeur Lake, 
in St. Louis county. The road will carry passengers and 
light freight. Power to build branch and collateral lines 
is given the company. Capital stock, $120,000, of which 
$12,000 has been subscribed and 5% paid. Incorporators: 
G. W. Baumhoff, Charles Hodgman, Samuel Barnes, John 
L. Miers, Luther S. Handy, Lon O. Hocker, all of St 
Louis. 

BAXTER SPRINGS, KAN.—The Southeast Kansas Ry. 
Co. has been incorporated to build an electric line from 
Baxter Springs to Galena, a distance of 10 miles. Capital 
stock, $100,000; directors: John M. Cooper and C. W. 
Daniels, of Baxter Springs; E. B. Schermerhorn, W. E. 
Stice and others, of Galena, Kan.; and J. H. Morgan, of 
Lowell, Kan. 


CRIPPLE CREEK, COLO.—Press reports state that the 
Florence & Cripple Creek Ry. Co. is considering the 
question of converting its steam line into an electric line. 
The road is about 40 miles long. Pres., S. T. Smith, Den- 
ver, Colo.; Res. Engr., R. D. Stewart, Florence. 


SACRAMENTO, CAL.—It is said that the construction 
of the proposed electric road to Fair Oaks will soon be 
commenced. Estimated cost, about $150,000. James W. 
Wilson and Joseph Steffens, Sacramento, are interested. 

FORT ERIE, ONT.—The Fort Erie & Bridgeburg St. 
Ry. Co, has been incorporated with a capital stock of $50. - 
000, to build an electric road between Fort Erie and the 
race track. W. M. German and E. W. Oviatt, of Buffalo, 
N. Y., and of the Fort Erie Jockey Co., are interested. 

DUSSELDORF, GERMANY.—Press reports state as fol- 
lows: The city of Dusseldorf, being about to change the 
motive power of the street railways from horse to elec- 
tricity, United States Consul Stephan at Annaberry, has 
reported the fact to the state department. For the ben- 
efit of American electrical supply companies, he also sub- 
mits a full set of plans and specifications and for further 
details refers to the United States consul at Dusseldorf. 


ELECTRIC LIGHT AND POWER. 


WOLFBORO, N. H.—This town has decided to issue 
bonds for the construction of an electric light plant, ac- 
cording to reports. 


EAST LEE, MASS.—Reports state that the Lee Electric 
Light Co. has purchased the Garfield property at this place 
and will use the mill for a power house. Mr. Kinglesmith 
is manager. 


franchise in 








bos 





BOSTON, MASS.—A new electric light and power plan 


and a refrigerator plant are to be installed in the Hotel 
Brunswick 
EAST WAREHAM, MASS:—It is reported that an ele 


tric light and power station is to be constructed at this 
place to supply light to Onset Bay, East Wareham Necks, 
including Long, Agawam and Indian, Wareham Narrows 
ana Centre Villages, Agawam Village, Buzzards Bay, Gray 
Gables and Monument Beach; also to supply power to the 
East Wareham, Onset Bay & Point Independence St. Ry. 
Co. 

GREENFIELD, MASS.—At 
holders of the Greenfield Ele« 
1S, it was voted to 
Fitchburg Ry. and to erect a 
cost of about $15,000, 

BATH, N. Y.—The 


the meeting of h stock 
tric Light & Power Co., May 
purchase a plot of ground near the 
new plant at au estimated 
for 


contract constructing the new 


14 x 56-ft. stone power house at this place has been award 
ed to M. E. Shannon. 

BUFFALO, N. Y.—The lowest bids received May 1S f 
an electric light plant at the Massachusetts Ave. pumping 
station are as follows: Engines, 34,200), Lak Irie 1 
gineering Co dynamos, $2,549, F. P. Litt E 
Construction Co.; generators, $2,0SS, Ridgeway Dynan 
& Engine Co.; installing, $2,863, T. H. Fla & Co., mak 
ing the lowest total bid $11,500. R. G. Parsons, Secy.Hd 
Pub. Wks. 

OGDENSBURG, N. Y.—Bids are asked until Jun io 
for installing the engines and dynamos at the electric ligh 
station of the St. Lawre State Hospital, near Ogd 
burg. William Mabon, M. D., Medical Supt. 


LEHIGHTON, PA 
structing an electric 
Borough Secy. 

NORTH WALES, 


Bids are asked until June 7 for con 
light plant in this town. David Auge 


PA Local that E. K 


papers state 





Freed has been granted a franchise to construct an ele 
tric Nght plant. 

SHENANDOAH, PA J. J. Franey writes us as 
lows: The rights of way, et are ex] ed to be g 1 
at the next meeting of the council. The work of ex 
vating is going on and everything is being do look 
to the putting in of the plant 

WEST CHESTER, PA rhe Edison Electric Light ¢ 
is reported to have purchased a site for its proposed pla 

CUMBERLAND, MD.—At the electi May 17 1 Wi 
voted to issue $20,000 in bonds for an electric light plant 

ABBEVILLE, 8. C.—Our correspondent inform 
that the new cotton mill of the Abbeville Cotton Mig. ¢ 
which began operation last week, will soon put in an 
electric light plant 

PORT GIBSON, MISS.-—-Bids are asked until June 14 fo 
onstructing an electric light and water-works plant a 
described in our advertising columns. F. C. Englesing, 
Cy. Engr.; Thos. M. Rea, Cy. Clk 

LAWRENCEBURG, KY Reports state that the fran 

hise for the erection of an electric light plant has been 
sould to J. M. Johnson, cashier of the Lawrenceburg 
bank, and that the construction will be started at ones 

LEXINGTON, KY.—The Central Electric Co. is to ex 


tend its plant at an estimated cost of about $35,000, a: 
cording to reports. 


NORTH VERNON, IND.—The Siemens & Halske Ile 
tric Co., Chicago, is said to have been awarded the con 
ract for furnishing the proposed electric light plant, and 
{vssell & Co., Massillon, O., the contract for the engin 
and boilers. 

HANCOCK, MICH.—Local papers state that an elec 
t'on was held May 24 to vote on the question of issuing 
$10,000 in bonds for an electric light plant 


LANSING, MICH.—The senate has passed the bill ap 


propriating $20,000 for an electric light plant at the uni 
versity. 

ROMEO, MICH.—We are informed that an electric light 
plant will be constructed at an estimated cost of $10,000 


and that an electric light commission has been appointed 
to prepare plans for the plant 

MARINETTE, WIS 
nominee River Boom Co., 


Press reports state that the Me 
has decided to build a $50.00) 


dam at Chappie Rapids. This is expected to give an IS8-f! 
head, capable of generating 4.000 HP. C. B. Pride, Ay 
pleton, Wis., has prepared plans for the proposed improve 


ment, accoring to reports. 


LEROY, MINN.—Jackson & Moss, Engr Des Moine 
la., are making surveys and preparing estimates for th 
development of a small water power at this plac 

MINNEAPOLIS, MINN.—F. W. Cappelen, Cy Ener 


writes us that bids will soon be 
from July, 1897, to Jan. 1, 1809 

LEAVENWORTH, KAN.—Reports state that W. W. 
Walker is trying to organize a company to build a large 
electric plant at this place to transmit power to Kansas 
City. 

OTTAWA, KAN.—Reports state that the Ottawa Water 
Works & Light Co. is to increase its plant by the addition 
of a 150-HP. Corliss engine, a 1,500 incandescent and a 
arc-light dynamo and a 100-HP. boiler 

KANSAS CITY, MO.—Local papers state that the fran 
chise for an electric light plant was sold to Henry Pfeifer 
May 19. 

MADISON, S. DAK.—Reports state that an electric Hight 
plant is to be constructed this season 

VALLEY CITY, N. DAK.—Bids are asked for furnish 
ing an 18-arc and a 1,000 incandescent electric light plant 
Cc. W. Getchell, Chn. Com. on Lights. 

PUEBLO, COLO.—The council 


asked for lighting the city 


has 


appointed a com 

mittee to investigate the cost and feasibility of the city 

owning its own electric light plant Aldermen Mante 

Ream and Davis are on the committee, together wit! 
William Middlecamp, Otto F. Thum and H. M. Fitch 

ASTORIA, ORE.—This city has sold bonds to th 

amount of $10.00 for the erection of an electric light 


plant, according to reports 

MYRTLE POINT, ORE. 
of constructing an electric 
is being considered. 


COLTON, CAL.—Our correspondent informs us that Wi 
cox & Rose have been awarded, at $2,267, a contract for 
furnishing an electric light plant 

PAYSON, UTAH.—An election will soon be held to vot« 
on the question of constructing an electric light plant 
according to reports. Councilman Boyle may be addressed. 

NEW COMPANIES.—Jonesboro Electric Light Co.. 
Jonesboro, ‘Tenn. R. F. Wells, A. S. Deaderick, R. M 
a H. H. Kirkpatrick, F. F. Dosser, J. 8. Stuart, F. F. 

Sritton. 

New Jersey Lighting & Glass Co., Charleston, W. Va 
$50,000, with $100 paid in; to manufacture gas and elec 
tric light globes, lamps, ete. Luther M. Axford, Clarence 
B. Axford, East Rutherford, N. J. Malcolm G. Price, 
Brooklyn, N. Y. 

Citizen's Light & Power Co., Palestine, Tex.: Henry Ash, 
A. C. Green, W. P. Savage, Dr. J. H. Grant et al. 


Reports state that the question 
light plant and water-work 
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Petroleum Incandescent Lighting Co., New York, N. Y.; 


$5,000,000, with $1,000 paid in; to manufacture, buy and 


sell materials and apparatus for heating and lighting pur- 
poses. W. L. Goldsborough, S. C. Mastick, New York; 
D. A. Davies, David N. Maxon, Brooklyn. 

Portable Electric Co., New York, N. Y.; $3,000,000, with 
$1,000 paid in; to conduct a general electric business; 
Chas. C. Corbett, John Post, Herbert Clayton, Chas. Ward, 
New York city; Chas. E. White, Quincy, Mass. a 

William H. Jones Co., Kenova, W. Va.; $50,000, with 
$150 paid in; to own, lease or operate plants for gener- 
ating electricity; Jas. Kelly, Wm. B. McClelland, Wm. 
P. Mansfield, Wm. F. Rapp and Wm. H. Jones, Kenova, 
W. Va. 

Lytle Creek Light & Power Co., Redlands, Cal.; $3uv,- 
000, all paid in; Henry Fisher, H. H. Sinclair and George 
E. Otis, Redlands; John L. Campbell and James Hutch- 
ings, San Bernardino. je 

Port Arthur Light & Gas Co., Port Arthur, Tex.; $50,- 
0vuv0; to furnish light and power; A. L. Carson, G. M. 
Meyers, F. B. Wilcox, W. L. Mott, W. A. Dinsmore. 


BRIDGES. 


EXETER, N. H.—We are informed that work on the 
foundation for the new steel bridge which will take the 
place of the old wooden structure called Great Bridge, is 
in progress. The superstructure has been let to the Boston 
Bridge Co., their bid, $3,100, being the lowest received. 

SPRINGFIELD, MASS.—Local papers state that the New 
York, New Haven & Hartford R. R, Co. is to rebuild 
its bridge just below the Boston & Albany R. R. bridge, 
at an estimated cost of $20,000. G. S. Morill, Division 
Engr., Boston, Mass. 

ALBANY, N. Y.—Horace Andrews, Cy. Engr., writes 
us as follows: On May 22 Governor Black signed the bill 
enabling this city to construct a viaduct on iine of Knox 
St.; plans are now being prepared. Masonry approaches 
will constitute nearly one-half of the length of viaduct; 
superstructure is to be 450 ft. long, 18 ft. carriageway and 
two 6-ft. sidewalks. Height, from 16 to 33 ft. Approaches, 
north end 250 ft., south end 74 ft. Pavement to be of brick, 
sidewalks same or concrete; plate girder spans, braced 
tower design. 

BINGHAMTON, N. Y.—At the election held May 18 
$85,000 was voted for constructing the proposed bridges 
over the Chenango River at Ferry and De Forrest Sts. 
S. E. Monroe, Cy. Engr. 

BUFFALO, N. Y.—The following bids were opened May 
18 by R. G. Parsons, Secy. Bd. Pub. Wks., for con- 
structing abutments and approaches to the Seneca and 
Smith Sts. viaduct; all local bidders: 





D:D Se ns dadbn nin s00datsaeesedsobesbeen $179,492 
Kelly & Sums ..csccesccceses svsccios were: 
Mente: DUrEnars .o0¢vccce2ce ss jenn eee ees 171,608 
SOE TEEOE cn ccccexs «Xen Scie acs acm ai ielans aati tea 165,697 
Christopher Smith ......cccccssccse sesvcccces 165,098 
B. I. Crooker ..... 164,764 
McCormack & Smith . 165,453 
P. B. McNaughton .......... ee oat 160,706 
ee eS Prec er  rrer ee: 159,414 
Dwyer & Huntington .......6..eeeeenees nek s 157,083 


CANAJOHARIE, N. Y.—Governor Black has signed the 
bill appropriating $5,000 for a bridge over the canal. 


FORT PLAIN, N. Y.—Governor Black is said to have 
signed the bill appropriating $15,000 for the construction 
of a new lift bridge over the canal to replace the con- 
demned one now in use on River St. 


MOUNT MORRIS, N. Y.—Bids are asked until June 1 
for constructing the substructures for two new bridges. 


OLCOTT, N. Y¥.—Reports state that the bids received 
May 14 for constructing the proposed iron bridge here were 
rejected, as being too high. The work will probably be 
readvertised. 


OYSTER BAY (L. L.), N. Y.—Reports state that the 
plans for the proposed 450-ft. bridge between this town 
and Bayville have been approved. 

UTICA, N. Y.—Governor Black has signed the bill au- 
thorizing the construction of a $15,000 bridge over the 
canal at Whitesboro St., and appropriating $5,000 towards 
the construction.——Also the bill appropriating $5,000 for 
a bridge at Broad St., providing that the city appropriates 
$10,000 additional. 


WATERFORD, N. Y.—Governor Black has signed the 
bills appropriating $2,000 for a bridge at Sixth St., and 
$4,000 for a bridge at Fourth St. 


DOVER, N. J.—Local papers state that the board of free- 
holders has decided to construct an iron bridge over the 
canal near the property of Stephen C. Berry. W. E. King, 
County Surv. 

PLAINFIELD, N. J.—The boards of freeholders of Som- 
erset and Union counties decided May 18 to construct a 
100-ft. bridge at Watchung Ave, and another on Sycamore 
Ave. Plans and specifications are to be prepared and sub- 
mitted at a joint meeting to be held June 1. 


HARRISBURG, PA.—Bids are asked until June 15 for 
rebuilding the bridge over the Susquehanna River, at 
Catawissa, Pa. Amos H. Mylin, Audr. General. 

PITTSBURG, PA.—Bids are asked until May 31 for con- 
structing a bridge across Saw Mill Run, from Wabash 
Ave. to Independence St., also for the reconstruction of a 
bridge crossing the Pennsylvania R. R., on the line of 
South Highland Ave. Edward M. Bigelow, Dir. Pub. Wks. 


PITTSBURG, PA.—Bids are asked until May 29 for fur- 
nishing the materials and painting 43 county bridges; also 
for the superstructure and masonry of seven wrought-iron, 
through, plate-girder highway bridges, including about 
3,200 cu: yds. masonry; also until May 31 for construct- 
ing a viaduct from Forbes St. to a point on Lawn St., and 
for the reconstruction of bridges crossing the Pennsyl- 
vania R. R. on the line of Penn and Shady Aves. Edward 
M. Bigelow, Dir. Pub. Wks. 

PORT PERRY, PA.—Press reports state that the con- 
tract for constructing the masonry for the union railway 
bridge for the Carnegie Steel Co., has been awarded to 
Drake & Sutton, of Pittsburg. The contract price is 
said to have been about $160,000. 


MERCER, PA.—Bids are asked by the county com- 
missioners until June 8 for the stone work of bridges as 
follows: Over Shenango River, at Sharon; over McCul- 
lough Run in Pymatuning township; over Big Sandy in 
New Vernon township; over run in Worth township; over 
run in Greene township; over run in Pymatuning town- 
ship, near Kane's. Geo, E. Hamilton, Clk. 


WILLIAMSPORT, PA.—Bids are asked until June 1 for 
the erection of three steel highway bridges. T. R. Winder, 
Clk, County Comrs. 

FORT MILL, S. C.—Bids are asked until June 14 for 
constructing an iron bridge across Catawba River, as 
stated in our advertising columns. T. G. Culp, County 
Supervisor, Yorkville. : 

WHITE CITY, FLA.—J. F. Bell has been awarded the 
contract to build a new bridge across Ten-Mile Creek on 
the Fort Pierce road. 

WASHINGTON, D.C.—Reports state that Senator Daniel 
of Virginia, introduced a bill in the Senate May 12 pro- 


viding for the construction of a memorial bridge across 
the Potomac River, between the Arlington estate and 
the old naval observatory grounds, at a limit cost of 
$600,000. 

NASHVILLE, TENN.—Press reports state that the Nash- 
ville & Louisville R. R. will build a new double track 
bridge across the Cumberland River in this city, on the 
site of the present bridge. R. Montfort, Ch. Engr., Louis- 
ville, Ky. 

LOUISVILLE, KY.—Bids are asked by the county com- 
missioners, until May 29, for constructing a bridge over 
Falling Run at West 9th St. 


NEWPORT, KY.—W. L. Glazier, Cy. Engr., writes us 
that the approach to the Central bridge is being remodeled 
so ag to permit the running of cars from the streets on the 
west side.——The Newport & Cincinnati bridge, formerly 
the Louisville & Nashville R. R. bridge, is to be opened 
this week. 


HAZLEHURST, MISS.—Bids are asked until June 7 for 
constructing a 178-ft. iron bridge over Saddler’s Creek; 
also for constructing a bridge over White Oak Creek, 
near Carpenter. 


DAYTON, KY.—Eugene Shinkle, Cy. Engr., has been 
authorized to prepare plans and specifications for the 
proposed bridge over Fifth Ave., between Main and Clay 
Sts. 

CLEVELAND, O.—The board of control has adopted 
plans for the proposed viaduct at Praha St. It will ex- 
tend from Praha St. to Martin St., and will cost about 
$21,000. M. E. Rawson, Ch. Cy. Engr.; Geo. R. Worden, 
Dir. Pub. Wks. 

EVANSVILLE, IND.—Bids are asked until June 11 for 
constructing a bridge across Bee Slough, as stated in 
our advertising columns. Fred Grote, Chn. Water-Works 
Trustees. 

INDIANAPOLIS, IND.—It is reported that B. J. T. 
Jeup, Cy. Engr., is investigating the necessity of replacing 
the bridges at New Jersey and 27th Sts. with iron struct- 
ures. 


PAOLI, IND.—Bids are asked by the county commis- 
sioners until June 11 for the erection of abutments for 
the proposed iron bridge across Patoka River at Kings- 
ford, in Greenfield township. 


PORT HURON, MICH.—Bids are asked until June 19 
for erecting and completing a steel swing bridge, in- 
cluding substructure and approaches, as stated in our ad- 
vertising columns. The bridge will have a swing span 
220 ft. long and 230 ft, of steel trestle approaches; width 
of roadway, 18 ft., with 6-ft. sidewalks on each side; piers 
and abutments of masonry on pile foundations. F. F. 
Rogers, Cy. Engr.; Henry Kaumeier, Supt. Public Wks. 

CHICAGO, ILL.—Fourteen bridges are to be built over 
the main drainage canal this year, including an eight- 
track bridge at Campbell Ave. The bridges are to be of 
the movable type, but will be spiked down until the canal 
is used as an extension of the harbor. L. E. M’Gann, 
Comr. Pub. Wks, 


FENTON, ILL.—The Clinton Bridge & Iron Works, 
Clinton, Ia., was awarded May 20 the contract for con- 
structing a 75-ft. iron highway bridge on tubes, with an 
18-ft roadway, 

_LA SALLE, ILL.—Bids and plans are asked until June 
15 for constructing two steel highway bridges, one to be 
110 ft. long, with approaches each about 35 ft. long, and 
the other bridge to be about 60 ft. long; $50 will be al- 
lowed for the best design for each bridge, $30 for the next 
and $15 for the next. F. W. Matthiessen, 1227 Ninth St., 
may be addressed. 

ORANGEVILLE, ILL.—The Wrought Iron Bridge Co., 
Canton, O., has been awarded the contract, at $1,200, for 
constructing a 55-ft. bridge, a 22-ft., an 18-ft. and a 16-ft. 
deck bridge. 

ST. PAUL, MINN.—The United States Senate has passed 
the bill authorizing the St. Paul Switching & Transfer Co. 
to erect two railroad bridges over the Mississippi River, 
near St. Paul. The bill provides that tlhe main span shall 
be 55 ft. above high-water mark in the main channel and 
that both bridges shall be commenced in one year and 
completed in three years.——The council has passed an 
order directing the Great Northern Ry. to construct a new 
bridge over its right of way on Snelling Ave., at an esti- 
mated cost of about $20,000. 

CASTLEWOOD, S. DAK.—The Clinton Bridge & Iron 
Works, Clinton, Ia., has been awarded the contract for 
— an 80-ft. bridge on tubes, with a 56-ft. ap- 
proach. 


ST. LOUIS, MO.—Reports state that the board of public 
improvements has approved an ordinance appropriating 
$6,000 for a new concrete arch bridge in Forest Park to 
take the place of the Franklin bridge recently washed 
away. F. L. Ridgeley, Park Comr. 

DENVER, COLO.—T. J Milner, Ch. Engr., Bd. Pub. 
Wks., has been authorized to prepare plans and specifica- 
tions for the proposed viaduct from the Boulevard and Col- 
fax St. to Colfax and Seventh Sts. 


EUGENE, ORE.—Bids are asked until June 9 for con- 
structing a 100-ft. bridge over Salmon Creek; the south 
approach to be 40 ft. and the north approach 20 ft. long. 
A. C. Jennings, County Clk. 


QUINCY, CAL.—The county surveyor has been in- 
structed to prepare plans and specifications for the pro- 
posed bridge to be constructed across Feather River at or 
near Knott ranch. 


DAYTON, NEV.—Bids are asked by the county commis- 
sioners until June 7 for constructing a bridge across the 
=— fork of Walker River, near Nordyke. A. J. Loftus, 
Clk. 

CHESLEY, ONT.—The following bids were received 
May 13 for constructing a 140-ft. steel highway bridge, as 
noted in our issue of May 6; Jas. Warren, Engr., Wal- 
kerton, Ont.: Central Bridge Co., Peterborough, Ont., 
$2,504 for one span of 140 ft., $2,026 for two 70-ft. spans, 
$562 for one pair cylinders; Stratford ‘Bridge Co., Strat- 
ford, $2,350 for one span of 140 ft., $1,680 for two 70-ft. 
spans, $775 for one pair cylinders; Hunter Bros., Kincar- 
dine, $1,975 for one 140-ft. span, $1,200 for two 70-ft. 
spans. 

TORONTO, ONT.—The Hamilton Bridge Works has been 
awarded the contract for constructing bridges required 
in connection with the widening of the Queen St. subway, 
at $10,464 for bridge to carry Grand Trunk Ry. tracks, 
and $6,990 for carrying the Canadian Pacific tracks. E. H. 
Keating, Cy. Engr. 


BUILDINGS. 


BURLINGTON, VT.—Bids are asked until June 26 for 
the construction, plumbing, heating and gas piping at Fort 
Ethan Allen, Vt., of one double barrack and three double 
sets of officers’ quarters; also for the construction and 
plumbing of two cavalry stables, as stated in our adver- 
tising columns. Capt. Guy Howard, A. Q. M., Burlington. 

MORRISVILLE, VT.—Reports state that an opera house 
will probably be erected by a syndicate at Main and Con- 


gress Sts., on property owned by Charles Bri f Al- 
bany, N. Y. t _— 


BOSTON, MASS.—The Hotel Brunswick |, ‘ 
to be altered and improvements added at a a ae 
000. Proprietors, Barnes & Dunkiee. * 910,- 

PEPPERELL, MASS.—By the will of Chas 
of New York, $100,000 has been bequeathe. Se 
for erecting a library building and art gallery, aoe 
reports. ie 

HARTFORD, CONN.—Bids will soon be a: 
ing four 3-story brick and stone apartm, 
Washington St. and Capitol Ave., for P. 
mated cost, $40,000. Arch., J. J. Dwyer, 22 


._<— 


BROOKLYN, N, Y.—Bids are asked unt)! 


es, 





alterations in the city hall; also for painting ' , oe 
sureties required, $5,000 and $1,000, respec: "oan? 
B. Willis, Comr. Pub, Wks.—Governor Blac... . 2°: 
bills authorizing this city to issue $2U00,0W0 |, : sued 
high school purposes, and also $500,0UU for e. aaa 


buildings. Edward Swanstrom, Pres. Bd, Eu oe 
HUDSON, N. Y.—Bids are asked until May ~ nus 
ing a state armory building in this city. \ ‘ 
Gen, Chas, W. Tillinghast; Inspector-Gen., , 
Hoffman; Benjamin Fiagler, Ch. Ordnance, <a 
Perry, Albany and Binghamton. ~ 
LANSINGBURG, N. Y.—Reports state that 
erson will buy the property at 2d and Sth A Wued 
by the Ludlow Valve Works, and erect thereo: hes 
of 2%-story brick dwellings. Archs., M. F. cy iar 
Son, 10 “Times” Bidg., Troy, N. Y. aon 


QUEENS (L. L.), N. ¥.—The people of this jis 6 hay, 
decided to spend $50,000 for a new schoo! hou sath 
Chas. H. Miller, Pres, Bd. of Education. rr 

NEW YORK, N.Y.—The committee in charg; 
struction of the new public library building « 
and Sth Ave. has asked architects having 
Greater New York to submit plans for the buiid 
is estimated to cost about $1,700,00U. Prof, \\ Ware. 
of Columbia College, and Bernard R. Green rr sin’ 
Charge of the construction of the Congressiona| |. 
Washington, have been consuited. Jno. S. Kenn cy 
R. Cruger and Alex. Maitland may be addresseu. The 
board of estimate and apportionment on May 2) peferr.a 
the plans for the new hall of records, to be ed at 
Centre, Reade and Chambers Sts., to a comm) 
posed of Prof. W. R. Ware, Montgomery secnu 
Henry G. Marquand, Pres. Metropoiitan Mus: 
Arts. Arch., John R. Thomas, 160 Broadway 
sioner Grant of the police board has been author:,, 
select a location for a new police scation at nings,: 
——Work has been begun on the foundation o: 
5-story brick building to adjoin the hospita! for crip), 
at Lexington Ave. and 42d St.; estimated cost, s2\). 
Arch., Chas. C. Haight, 111 Broadway.— Plans have peep 
prepared for Henry Rothschild tor tour 5-story brick ay 
stone flat buildings at Sth Ave. and 118th St., to cost 
$100,000. Arch., G. F, Pelham, 508 Sth Ave. ans 
have been filed by Stephen J. Egan, 748 East 138th st 
four 5-story brick flats at 139th St. and St. Ann's Ave. y 
cost $109,000. Arch., H. L. Howell, 748 East 1s:h st.- 
by Louis Korn, Arch and owner, 37 Maiden La 





y 






6-story brick business building at 54 to 58 East sth St., 
to cost $100,000; by. Smith & Roffler, 150 Eas: Sith : 
for a 5-story brick and stone flat building, at Manhattan 


Ave, and 106th St., to cost, $120,000. Archs., Nevile & 
Bagge, 217 West 125th St.; by John R. Todd, 210 West 
85th St., for a 6-story brick and stone flat building at 
Manhattan Ave. and 114th St., to cost $300,000, Arc! 

Neville & Bagge, 217 West 125th St.——The board of 


edu: 


cation opened the following bids May 24 for building a 
oo school building on Ave. A, between 77th and 7sth 
Sts.: 

Luke A. Burke, 401 W. 59th St. ............ $269,500 
Harry McNally, Assoc Charities Bldg. ......... 273,200 
Mapes-Reeve Construction Co. 150 Nassau St... 9 275,\1W) 
Margaret Phillips, 143 Liberty St. ............. 279,304 
John F. Johnson, 146 E. 16th St. .............. 281,390 








P. J. Walsh, 48 E. 28th St. ..... 
Thos. Dwyer, Temple Court 
Jas. D. Murphy, 1183 Broadway. 








P. Gallagher, 156 5th Ave. .......... he 
Thos. Cockerill & Son, 550 W. 4ist St....... 
Mahony Bros., 52 New Bowery ................ 
Jas: O’Teoke, G68 Ti, SEtR Mts. .ccccsccccccesss. 
The department of correction opened the following bids 
May 24 for constructing buildings, etc., on Riker’s Island 
ye gee ee $39,875 
John H, Deeves, Assoc Charities Bldg ......... 39,900 
G. Ryan; GEE W. GI Bt... ok dc css escee Se $2,497 
John F. Johnson, 146 E. 16th St. cen 44,665 
Ea, BE, Vomemt, 160 Ris BOG Bee coe cece cccceee 44,443 
Ryan & McFerran, 106 E. 23d St. ......... ewes 46,644 
Mahony Bros., 52 New Bowery ..............- 40,450 


The department of police opened the following bids May 19 
for furnishing materials and making alterations to the 
station house at 163 E. 5ist St.: 


Hartman & Horgan, 253 E. 68th St. .......... 
Thos. Wellstead, 453 W. 47th St. ... a 
Kelly & Kelley, St. Paul Bldg... “s 
DOME PURE Beek BO AVG. cscs sciaccesccccccs. 
John F. Johnson, 146 E. 16th St. .......... 
Chas. O. Perry, 5 Beekman St. ...............- 
Ryan & McFarran, 106 E. 234 St. ............. 9,978 
D. T. Kennedy, 310. Wi THQ, cosecececcase... 10,074 

TROY, N. Y.—M. F. Cummings & Son, Troy, N. Y., have 
prepared plans for a building to be erected by the Young 
Men’s Sodality of St. Joseph’s Church, on Fourth St, 
Troy, N. Y., 168x120 ft. ontracts will be awarded at 
once; estimated cost, $25,000. 

CRANFORD, N. J.—At an election recently held in this 
town it was decided to erect a new brick school building 
to cost about $30,000, according to reports. 

ELIZABETH, N. J.—Bids are asked for erecting a club 
house, 36x90 ft., on Riverside Drive for the Country Club. 
Address J. I. Crane, Treas., Cranford, N. J. 

HOBOKEN, N. J.—A fire in this city on May 2) de- 
stroyed a 5-story brick factory and 14 tenement houses at 
Hudson, Washington, 12th and 13th Sts., causing a total 
loss of about 000. 

JERSEY CITY, N. J.—Bids are asked until May <7 for 
furnishing the labor and materials necessary to mak 
repairs and alterations to the city hall. Jas. J. Wiseman, 
Clk. Bd. Education; David R. Daly, Chn, Com——The ¥. 
J. Title Guarantee & Trust Co. proposes to erect an ad- 
dition to its building at 85 Montgomery St. at a cost © 
about $100,000. Arch., Herman Kreitler, 55 Montgomery 
St. 

NEWARK, N. J.—Plans will soon be asked for a new 
free public library building to cost about $300,000. Prof. 
A. D. F. Hamlin, of Columbia College, New York, has 
charge of the selection of plans. 

PITTSBURG, PA.—Steps are being taken towards im- 
proving the heatingysystems in the court house and {ail in 
this city, according to reports. oes 

PHILADELPHIA, PA.—J. BE. & A. L. Pennock, 305 
Wainut St., have been awarded the contract for con- 
structing a $45,000 residence for Francis Potts. Arch., J. 
Hutton, and Chestnut Sts. 
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DE IA, PA.—A 5-story brick and stone resi- 

rats DeLee ereued at 2023 ust St. for Jay B. 

dence * “to cost about $17,000. Arch., Louis C. Hick- 

Lippinsowao Bros. Bidg.——A. 8, Wade, Hale Bldg., has 
mipared plans tor a $120,000 building on 13th St. 

MyasHl NGTON, PA.—The construction of the proposed 


county court house, to cost about $300,000, will 
aot abl y soon be begun, according to reports. : 
PORK, PA.—Bids are asked until June 1 by the board 
J epool controllers of this district for the purchase of 
oo 0) of 4% school bonds. 
Hy ILMINGTON, DEL.—The following bids have been re- 
ceived (or erecting the new building for the Delaware & 


erin Llelegraph & Telephone Co., at 6th and Shipley 
adant: pele i Westbrook; Arch., Ed. L. Rice, Jr., 
Sipe Bldg; Calvin 1. Swayne, $27,185; Seeds & 
ean 281; Cassidy Bros., $27,729.88; J. B. Johnson, 


7 ih, Foulk & Son, $28,260; A. 3. Reed & Bro. Co., 
s2i.0i0. G. & MeKee, Jr., $29,065; W. E. Jones, $20,454; 
2 eputton, $29,600; W. F. Seeds, $29,687; Lynn & 
sijlips, $29,987. 

NOR: OLK, VA.—Plans have been prepared for a j-story 
pusiness building in Granby St., on the Newton property 
aren. Perey G. Griffin, 48 Exchange Place, New York. 

" NORFOLK, VA.—The following bids have been received 
for erecting @ hall for the Knights of Pythias, at Court 
and County Sts.; Bldg. Com., D. T. Brownley, Virginius 
john C. Manning, John C. Summers and W. A. 







a 
i 


$2 
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Butt oper: ©. G, Johnson & Bros., $11,979; C. N. Moody, 
$12,374; John C. West, $12,118; Samuel W. Hodges, $14,- 
184. Ww. H. Brittingham, $14,182; Edward Overman, $13,- 
4x). S. B. Hutchins, $12,917; John C. Tee, $12,660; F. W. 
Cherry, $17,307. 


BEVERLY, W. VA.—A fire in this place on May 20 de- 
stroyed the court house, which was built in 1893 at a cost 
of $30 OOU. 

WESTON, W. VA.—Bids are asked until May 31 for 
erecteing a hot house and installing heating apparatus, 
for erecting laundry building and heating and plumbing 
for the same; for erecting a boiler house, etc., at the West 
Virginia hospital for the insane. Supt.,W. P.’Crumbacker. 

GASTONIA, N. C.—At a recent election it was de- 
cided to issue $15,000 in municipal bonds for erecting a 
county court house in this place. 

ATLANTA, GA.—Local papers state that Geo. V. Gress 
is making arrangements for the erection of a 6-story build- 
ing on Whitehall St., between Hunter and Mitchell Sts.; 
estimated cost about $75,000. 

WHITESBURG, KY.—S. C. Tyree, Comr., writes us 
that the following bids were received May 17 for con- 


structing a county court house; Arch., F. P. Milburn, 
Charlotte, N. C.: 

Ss. J. Wright & Co., Croftsville, Ky. ..... eats oie $14,994 
Fred. Krueger, Mount Vernon, Ky. ............ 13,975 
C, F. Mays, Pikeville, Ky. ..cccccccccccccccces 13,900 
N. Partee, Blueflelds, W. Va. .....ceccceccsseee 12,500 
James P. Lewis, Whitesburg, Ky. .............. *12,000 
George Bushong, Barboursville, Ky............. 11,915 
D. G. Kelly, Clintwood, Va. ............. aeeedan 11,684 
§. Blair, Pineville, Ky. ..... ceee eae cee eee kee eee *10,500 
L. R, Perry, Big Stone Gap, Va. (accepted)...... 9,800 


* With 6% interest on deferred payments. 

AKRON, O.—The county commissioners are being pe- 
titioned to erect a new court house to replace the present 
building, which is considered too small for its present 
need. 

COLUMBUS, O.—Bids are asked until June 1 by the 
board of education, for furnishing the material and labor 

for erecting a school building on Chicago Ave. C. E. 
Morris, Chn.Bldg.Com.; Arch., D. Riebel,62 Eberly Block. 
—tThe Great Southern Hotel Co. has been incorporated 
with a capital stock of $100,000, to erect and conduct a 
hotel at High, Pearl, Main and Court Sts.; incorporators: 
P. Bliss, John G. Reinhard, Frank J. Reinhard, Geo. J. 
Hoster, Nicholas Schlee, Ralph Lazarus, Isaac Eberly, 
W. H. Williams, and John W. Lee. 


YOUNGSTOWN, 0O.—Bids are asked until June 8 for 
erecting buildings for the new county infirmary. David 
M. Wise, County Engr. 

FORT WAYNE, IND.—The following contracts for erect- 
ing the new court house, as advertised in Engineering 
News, have been awarded; Arch., B. S. Tolan; E. W. 
Edsall, County Auditor: For court house proper, James 
Stewart & Co., St. Louis, Mo., $479,336; for tunnel, Louis 
Schwartzkopf, Fort Wayne, $6,548; for power house and 
brick stack, William Moelleringer & Son, Fort Wayne, 
$13,800; for engines and dynamos, Fort Wayne Electric 
Corporation, $10,112; for electric > plumbing, etc., 
Hattersley & Sons, Fort Wayne, $71,997. 


DETROIT, MICH.—A bill recently passed by the house 
authorizes the council of this city to issue $150,000 in 
bonds for new normal and manual training schools. 


CHICAGO, ILL.—Plans have been prepared for a 5-story 
store, office and apartment building for Thomas Byrne, at 
Garfield Boulevard and Halsted St., to cost $60,000, also 
for a 4-story apartment house for Dr. J. G. W. Entwistle, 
on Harvard Ave., near 64th St., to cost about $40,000. 
Arch., R. 8. Smith, 185 Dearborn St.——An appropriation 
of meee has been made for erecting a new house of 
correction. 

CHICAGO, ILL.—Bids are asked until June 8 for rebuild- 
ing superstructure over North Pier, Calumet Harbor, as 
stated in our advertising columns. Maj. W. L. Marshall, 
U. 8. Engr.——R. Bruce Watson, Cy. Arch., has completed 
plans and specifications for two new pene stations to 
house six new pumps; estimated cost, $2,800,000. John 
P. Agnew is id to have been awarded the contract for 
the work. L. G. McGann, Com. Pub. Wks. 


CENTERVILLE, IA.—The proposition to issue $65,000 
in bonds for building a new court house for Appanoose 
county was defeated at the special election by 1,002 votes. 


DES MOINES, IA.—The construction of a hospital by 
the Sisters of Mercy will be begun at once, as it is ex- 
Pected to complete the building within a year, at a cost 
of about $100,000, according to reports. 

FORT DODGE, IA.—Reports state that Thomas Snell 
Proposes to erect a 4-story hotel building at Central Ave. 
and 8th St., to cost about $75,000. 


GRAND MOUND, IA.—The town clerk of Grand Mound 
= — bids on roofing the town hall, jail and en- 
IOWA CITY, TA.—Bids are asked by F. A. Beranek, 
Secy., until June 11, for erecting a school building in the 
Independent District of Washington in Graham township. 


‘ FERGUS FALLS, MINN.—Bids are asked until June 10 
wr building the northeast detached ward of the Fergus 
aalts state hospital for the insane, with connecting corri- 
=e ee oe - ap ew te St. i. Minn.; 
aeapelte’ ties, junnell, mmerce Bldg., Min- 
‘ MINNEAPOLIS, MINN.—Plans have been prepared for a 
0-story apartment house in Loring Park for a syndicate 
organized by Bartlett Bros. & Co., Tremont Bldg., Bos- 
ton, Mass., estimated to cost $200,000. 
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ST. CLOUD, MINN.—Bids are asked until June 3 for 
constructing the new cell wing at the state reformatory; 
estimated cost, $50,000. 

WINNEBAGO CITY, MINN.—Bids are asked until June 
8 for erecting a high school building in this city; also for 
erecting a business block and opera house. Address J. F. 
Damon regarding the former and J. J. Eygabroad & Son, 
with regard to the latter work. 

GATESVILLE, MO.—The commissioners of Coryell 
county have passed an ordinance which provides for the 
issuance of $85,000 in bonds for erecting a new court 
house and jail. 

KIRKSVILLE, MO.—An election is to be held in this 
town on June 1 to vote on the proposed issuance of $50,000 
in bonds for the erection of a new court house. 

MISSOULA, MONT.—Bids will soon be asked for erect- 
ing a building for the state university, to cost SS0,(4") 
Arch., A. J. Gibson. 

MISSOULA, MONT.—The building committee of the Uni- 
versity of Montana has selected A. J. Gibson of this 
place to prepare plans and specifications for the new build- 
ings which are to cost about $80,000. Chn., J. R. Latimer. 

SPOKANE, WASH.—Bids are asked until June 12 for 
erecting new buildings at the army post, as authorized 
by an appropriation of $71,000. 

NAPA, CAL.—Plans have recently been prepared for 
remodeling the seminary at this place to adapt it to the 
use of the proposed high school. Archs., W. P. Corlett & 
Sons. 

OAKLAND, CAL.—Reports state that the erection of a 
new hotel to cost about $1,000,000 is being agitated. J. A 
Britton, Mgr. Oakland Gas, Light & Heat Co., is inter- 
ested. 

PHOENIX, ARIZ.—At an election held May 1 it was de 
cided to issue $30,000 in bonds for erecting a high school 
building. 

MONTREAL, QUE.—It is reported that the Standard 
Oil Co., of New York, will erect large warehouses in this 
city, and in Toronto, on the expectation of increasing its 
business under the new tariff laws. 

TORONTO, ONT.—A fire in this city on May 20 de- 
stroyed the John Eaton Co's department store and stock, 
causing a total loss of about $2uUU,WU0, fully insured. 

TORONTO, ONT.—Bids are asked until May 29 for erect- 
ing an office building at King and Yonge Sts. Archs., 
Darling & Pearson, Main Bldg., Toronto. 

WALKERTON, ONT.—Bids are asked until June 1 for 
erecting a town hall in this place. Arch., A. R, Denison, 
20 W. King St., Toronto. A. Menzies, Mayor. 

HALIFAX, N. S.—The building occupied by Clayton & 
Sons, Barrington and Jacob Sts., was destroyed by fire 
May 22, causing a reported loss of about $100,000. 

BUENOS AYRES, ARGENTINE.—Press reports state 
that the central railway station in this city, which was 
recently destroyed by fire, will be rebuilt at a cost of 
about $6,000,000. 


WATER-WORKS. 


DEERING, ME.—The water committee has recommended 
the council to accept the proposition of the Standish Water 
Co. to extend its mains in this place at a cost of about 
$18,000. Alderman Cobb may be addressed. 

BARTLETT, N. H.—Surveys for extending works will 
soon be made and it is intended to complete the extension 
the present season. 

DANVILLE, VT.—It is proposed to secure a supply from 
springs at a cost of about $8,000. Engr., Joel Foster, 
Montpelier, Vt. 

HUDSON, MASS.—We are informed that the contract 
for putting in a second line from the reservoir to town, 
about 13,000 ft. of 18-in. pipe, has been awarded to Moore 
& Co., Boston. The town will buy the pipe of M. J. 
Drummond, 192 Broadway, New York. A dam will be 
built later. Estimated cost, $50,000. Engr., B. R. Fel- 
ton, Tremont Bldg., Boston, Mass.; Supt., D. W. Strat- 
ton, Hudson. 

NEW BRITAIN, CONN.—The question of securing a new 
and increased supply from Roaring Brook, in Wolcott, to 
cost about $250,000, is being considered. T. S. Neall, Chn. 
Com. 

BUFFALO, N. Y.—Bids are asked until June § for rock 
excavating for 6 and 10-in. water pipe. R. G. Parsons, 
Secy. Dept. Pub. Wks. 

CASTLETON, N. Y.—The Castleton Water Co. has been 
incorporated to supply this place with water; capital stock, 
$60,000; directors. D. R. Fox, E. C. Rockwood, W. F. In- 
man, C. M. Russell, all of New York. A report states 
that the trustees have granted a permit to construct works 
to the Atlantic Construction Co., New York. 

COHOES, N. Y.—It is reported that Reservoir No. 3 is 
in bad condition and to repair it will cost about $10,000. 
Pres. Comrs., Geo. Campbell. 

COLLEGE POINT (L. I.), N. ¥.—This place has voted to 
issue $25,000 in bonds for constructing a water tower. 


OXFORD, N. Y.—The question of a city works 
for domestic and fire protection is being considered. C. M. 
Dodge, Village Pres. 

SAVANNAH, N. Y.—The construction of works, to cost 
about $12,000, is being considered. 

WATERVLIET, N. Y.—A new reservoir of 8,000,000 gal- 
lons is to be constructed for the company at a cost of about 
$10,000. O. H. Burlingkime, Eng., West Troy Water Co., 
has prepared the plans and specifications. 

WHITESBORO, N. Y.—F. K. Baxter, Utica, N. Y., is 
reported to have completed surveys for the proposed 
works. Dr. C. E. Smith is interested. 

ATLANTIC CITY, N. J.—The commissioners have been 
restrained from buying about $12,000 worth of water me- 
— without first advertising for bids. D. S. White, Chn. 

omrs, 


CHATHAM, N, J.—L. L. Tribus, 84 Warren 8t., New 
York, has been retained as consulting and chief engineer 
for the designing and construction of works. A report 
states that an election will be held June 1 to vote on the 
question of issuing $45,000 in bonds for the works. 


PERTH AMBOY, N. J.—The question of securing a bet- 
ter water supply is being considered by the council. Test 
wells to cost not more $500 are to be sunk. Supt., 
G. W. Eggert. 

BELLEVUE, PA.—The Bellevue Water Co. has awarded 
the contract for the pumps for the works to H. R. Worth- 
ington, New York; for laying the pipes, to Chandley 
Bros. & Co., Beaver Falls, Pa., and for the reservoir, to 
Joseph Hastings, Allegheny, Pa. Estimated cost, $100,000. 


HELLERTOWN, PA.—Warren F. Cressman, Sellersville, 
Pa., is reported to have engaged to superintend the econ- 
struction of the proposed works. timated 

EAST BERLIN, PA.—The 
debt for constructing works 
according to reports, 


Es cost, $15,000. 


of increasing the 
1 be voted upon June 15, 
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MEADVILLE, PA.—A committee has been appointed to, 
confer with the Meadville Water Co. in regard to selling 
its works to the city. The company has offered to sell 
the works for $180,000, but the city does not wish to pay 
more than $105,000. Councilmen Harris, Matson and 
Hall may be addressed. For further information se¢ 
1897 ‘‘Manual of Am. Water-Works.”’ 

MORTON, PA.—Bids are asked by the American Pip: 
Mfg. Co., 112 N. Broad St., Philadelphia, until June 4 
for constructing a 4,000,000-gallon distributing reservoir 
near Morton, as stated in our advertising columns. J 
W. Ledoux, Ch. Engr 

NEW BRIGHTON, PA.—We are informed that surveys 
are being made for new works at this place. L. E. Chapin, 
Canton, O., is the consulting engineer. 

OSCEOLA MILLS, PA.—The Paint Township Water Co 
has been incorporated with a capital stock of $5,040), of 
which $500 is paid in. Treas., E. L. Meyers, Philadeiphia 


PHILADELPHIA, PA.—The finance committee has re 
ommended to the councils an ordinance authorizing a loan 
of $1,000,000 for a new reservoir for West Philadelphia 
and making certain improvements to the works in that 
part of the city for an increased supply. 

TYRONE, PA.—lIt is reported that the council 
sidering the question of purchasing the property of the 


is con 


Tyrone Gas & Water-Works Co. for $250,000. Pres., C 
Guyer. 
WRIGHTSVILLE, PA.—Arrangements are being made 


by Gearhart & Wolf, of Scranton, Pa., for constructing 
works here. A water company wags recently organized 
and has purchased land in Hellam township from Daniel 
Keller. 

ELLICOTT CITY, MD.—James H. Gaither, who was re 
cently granted a franchise, writes us that the supply will 


be taken from wells. There will be no pumps. The sup-’ 
ply will have a natural flow. 
PALATINE, W. VA.—It is reported that arrangements 


are being made by this place and the council of Fair 
mont, W. Va., whereby this town will secure water from 
the works in Fairmont. 

MOUNT AIRY, N. C.—Contracts will probably soon be 
let for constructing works and an electric light plant, to 
cost about $25,000, the bonds for which have been sold 
Engr., R. L. Greenlee, Marion, N. C. For further infor- 
mation see 1807 ‘‘Manual of Am. Water-Wks.”’ 

CHESTER, 8S. C.—The people of this place have voted 
to issue $60,000 of 6% bonds for constructing water-works, 
sewers and an electric light plant. James Hamilton, City 
Engr. 

AMERICUS, GA.—An election will soon be held to vote 
on the question of issuing $30,000 in bonds for improving 
the works and sewers. Supt., C. Wheatley. 

MACON, GA.—T. D. Tinsley, Receiver Macon Gas Light 
& Water Co., has recommended the construction of new 
mains, a new pumping station further up the river and 
other improvements to the works. For further informa 
tion see 1897 ‘‘Manual of Am. Water-Works.” 


BRUNSWICK, GA.—A decree for the foreclosure and 
sale of the property of the Brunswick Light & Water Co 
was signed in the United States Court May 12. The de 
cree gives 20 days for the payment of the interest, prin 
cipal and costs or that the property be sold at the end of 
that time. Alexander Proudfit, of Macon, and W. G 
Burbage, of Brunswick, are appointed commissioners for 
the sale. For further information see 1897 ‘‘Manual of 
Am. Water-Works.”’ 

DADE CITY, FLA.—It js stated that C. 
wants bids for constructing small works. 


GREENWOOD, MISS.—We are informed that Sanders 
& Porter, 908 Columbia Bldg., Louisville, Ky., have been 
engaged to prepare plans and construct works for Chas. 
E. Wright, Greenwood, who recently secured a franchise. 

PORT GIBSON, MISS.—Bids are asked until June 14 for 
erecting a complete system of water-works and electric 
lights, as described in our advertising columns. F. © 
Englesing, Cy. Engr.; Thos. M. Rea, Cy. Clx. 

WESTPOINT, MISS.—Walter G. Kirkpatrick, Engr., 
West Point, informs us that the following contracts hav« 
been let for constructing works: Anniston Pipe & Foundry 
Co., Aninston, Ala., cast-iron pipe, $17.30, specials, $35; 
M. F. Sullivan, Atlanta, Ga., boilers (Walsh & Weidner) 
$785; heater, $75; roof trusses, $135; pumps (Worthington), 
$1,800; hydrants and valves (Corey, Rensselaer), $1,- 
600; pumping station, $2,104; boiler settings, $260: in- 
stalling pumps, etc., $524; and pipe laying, &, 8%, 11% 
and 14 cts. for 4, 6, 8 and 10-in. pipe, respectively. 7 

FLORENCE, ALA.—The people of this place are report- 
ed to have voted against issuing $125,000 in bonds for the 
purchase of the works. Supt., T. A. Howell. 

MARTIN, TENN.—J. E. Kennedy, Mayor, writes us that 
the specifications for the works and an electric light plant 
will be ready in a few days, when bids will be asked. Bach 
line of work will be bid on separately, delivered f. 0. b 
ears at Martin. The city will do its own work. E. E 
Davis, Ergr., Newbern, Tenn. 

MAYFIELD, KY.—It is reported that Thos. J. Landrum 
has purchased the controlling interest in the Graves Coun 
ty Water & Light Co. 

ASHTABULA, O.—Bids are asked until June 15 for the 
purchase of the plant of the Ashtabula Water Supply Co 


The plant is appraised at $150,730. M. A. Smalley, Spe- 
cial Master. E 


GIBSONBURG, O.—Burton J. Ashley, Consult. Ener., 
1516 Old Colony Bldg., Chicago, Ill., has been engaged to 
prepare plans for works for this place. 

GREENVILLE, 0O.—Bids are asked until June 2 for 
furnishing 68 tons of 4 and 6-in. cast-iron water pipe, six 
hydrants, etc. Wm. Thompson, Pres. Bd. of Trustees. 


SABINA, 0.—G. L. McKibben, Cy. Engr. of Van Wert, 
O., has been engaged by the council of this place to pre- 
pare plans and specifications for works and an electric 
light plant. 


WAUSEON, O.—B. J. Ashley, 1516 Old Colony Bldg. 
culeage. ne _ a engaged to prepare pians oe woos 
place. or further informati - 
hee wea § ation see 1897 ‘Manual 
WESTERVILLE, 0.—The Westerville Light, Power & 
Water-Wks. Co. has been granted a franchise. Work on 
the plant must be begun in about 80 days and be com- 

pleted in nine months. 
ek oe oon asked until June 1 for team- 
ng water e for \ . BE. - 
Can Fane te pipe for one year. L. E. McGann, 
HARLEM, ILL.—Bids were asked until May 25 for fur- 
nishing and laying about 7,250 ft. of 4 to in. “cuat-iren 
water pipe, 12 valves, 16 hydrants, etc. Address W. T. 
Griffiths, Fort Dearborn Bldg., Chicago, or H. C. Meier 
Village Clk., Harlem, Oak Park P. O., Ili. 


EDGERTON, WIS.—The Edgerton Water-Wo k 
been incorporated, with a capital stock of $5,000, - ieee 


M. Allen, C. E. Wheeler and A. R. Goddard. F 
information see 1897 “Manual of Am. Water-Whs.’" eee 


W. Furman 
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KAUKAUNA, WIS.-—It is reported that arrangements 
are being made for the construction of works. A franchise 
will probably be granted to a company. For further in- 
formation see 1807 ‘‘Manual of Am. Water-Wks.’’ 

MINERAL POINT, WIS.—The question of constructing 
works, to cost about $40,000, is being considered, accord- 
ing to reports. 

RIVER FALLS, WIS.—Bids are asked until May 28 for 
furnishing and laying 1,800 ft. of 4-in. water pipe, 1,00 
Ibs. of special castings, etc. A. P. Weld, Cy. Clk. 

WAUPACA, WIS.—A. M. Hansen and F. 8S. Baldwin, 
who have been granted a franchise for works, have ap- 
plied to the council for permission to complete the plant. 
for further information see 1897 ‘Manual of Am. Water- 
W ks."’ 

AMES, IA.—Jackson & Moss, 612 lowa Loan & Trust 
Bidg., Des Moines, la., have been awarded the contract 
for installing a pumping plant and erecting the station 
for the lowa State College. The pump is of the Henion & 
tHiubbell continuous flow, deep-well type. The well is 
over 2,000 ft. deep. 

KEOSAUQUA, IA.—We are informed that the contract 
for the steel tower and tank for the proposed works has 
been awarded to the Chicago Bridge & Iron Co., Chicago, 
ill., at $2,200. The entire system is to be finished by July 
1. Engr., C. F. Sturtevant, 623 North Main St., St. Louis, 
Mo. 

KEYSTONE, IA.—Bids were asked until May 24 for 
constructing works, according to reports. Engrs., Boynton 
& Warriner, Cedar Rapids, la. 

SIOUX CITY, IA.—The council is reported to have de 
cided to sink six more wells at a cost of $6,500 for an in- 
creased supply. Phil. Carlin, Supt. 

WEST UNION, IA.—The council is said to be prepar- 
ing to extend the water mains about 2,000 ft., at a cost 
of about $1,000. 

DULUTH, MINN.—W. B. Patton, Cy. Engr., writes us 
that the reservoir plans and specifications have been sub- 
mitted to the board of public works, and bids are asked. 
The reservoir will have a capacity of 13,500,000 gallons 
and is to cost about $70,000. For further information see 
i807 ‘Manual of American Water-Works.”’ 

MINNEAPOLIS, MINN.—Bids are asked until June 11 
for furnishing materials for two reservoir pipe lines, 36 
to 48-in., as described in our advertising columns; esti- 
mated cost, about $375,000. F. W. Cappelen, Cy. Engr.; 
L. A. Lydiard, Cy. Clk. 

MABEL, MINN.—Bids are asked until June 3 for con- 
structing works. We are inforraed that the works will 
consist of 2,484 ft. of 6-in. pipe, 408 ft. of 4-in. pipe, nine 
4-in. hydrants, three 6-in. valves, etc., water tower and 
tank. F. W. Bacon, Village Recdr. 

LEROY, MINN.—I. & E. Elliott, Minneapolis, have been 
awarded the contract for constructing works at $5,030. 

LONG PINE, NEB.—The council has voted to have me- 
ters put in at residences. Population, 562. 

OTTAWA, KAN.—The Ottawa Fire & Light Co. will 
probably soon spend $10,000 for improving its plants. 
Supt., J. W. Pollock. 

DEADWOOD, S. DAK.—F. C. Tucker writes us that the 
council is considering a renewal, with changes, of contract 
with the Homestead Milling & Mining Co. to furnish the 
city with water. Later the council will consider the ques- 
tion of putting in a city plant. The present contract con- 
tinues for nearly two years. 

WHITE SULPHUR SPRINGS, MONT.—We are informed 
that no steps have been taken as yet toward building 
works at this place. Plans and specifications were made 
last year by M. S. Parker, Great Falls, Mont. At the 
April election it was voted to issue $30,000 in bonds. Up 
to May 16 these bonds had not been sold. For further in- 
formation see 1897 ‘‘Manual of Am. Water-Wks.”’ 

CALDWELL, TEX.—Bids were asked until May 24 for 
the lease of the water-works for a term of not less than 
five nor more than 10 years. B. G. Rowland, Mayor. For 
further information see 1897 ‘‘Manual of Am. Water- 
Wks.” 

CENTRAL CITY, COLO.—The construction of a new 
reservoir for an increased supply is being considered by 
the Mayor and council. R. C. Johnson, Water Comr. 

DENVER, COLO.—Andrew Ryan, Asst. Cy. Engr., has 
submitted a report on the condition of the Castlewood 
dam, which is said to be in a bad condition. 

SALIDA, COLO.—Bids have been asked for extending 
the works, according to reports. C. S. Johnson, Water 
Comr. 

TRINIDAD, COLO.—F. R. Wood, Mayor, writes us that 
the city has not sold the bonds for improving the works, 
which will cost about $10,000. 

SPOKANE, WASH.—Bids are asked until about June 
©. for constructing a water supply system to cost about 
$8,000, at the army post now under construction. Address 
Capt. W. H. Miller. 

BAKER CITY, ORE.—The question of issuing $20,000 
in bonds for improving the works is being considered. 
Supt., O. C. Stern. 

MARSHFIELD, ORE.—H. Orchard, of Tillamook, Ore., 
has been granted a 30-year franchise for furnishing this 
place with water for fire protection and other purposes. 
Hydrants rental, $30 per month for as many as requirsea 
to be installed while building. Additional hydrants after 
completion of works, $2 additional per month per hydrant 
Che reservoir will be at least 200 ft. above principal street 
and will have a capacity of 250,000 gallons. The town has 
the privilege after five years to purchase the works. Pop- 
ulation, 1,500. O. E. Smith, Pres. Town bd. 

CORVALLIS, ORE.—At the election May 17 the ques- 
tion of purchasing the works was voted upon. E. Wond- 
ward may be addressed. 

COLTON, CAL.—The council is reported to have voted 
to construct a new pumping plant for an increased supply; 
estimated cost, $2,300. 

ONTARIO, CAL.—An election will be held May 31 to 
vote on the question of issuing $15,000 in bonds for ex- 
tending the works. C. R. Morse, Pres. Bd. Trustees. 

SONOMA, CAL.—Von Geldern & Grunsky, 819 Market 
St.. San Francisco, have submitted a report for the pro- 
posed water-works to cost about $22,000. L. L. Lewis, 
Sacramento, Cal., may be addressed. 


MOUNT PLEASANT, UTAH.—R. C. Gemmell, Salt Lake 
City, hes been granted a franchise for works in this city. 

PARRSBORO, N. B.—McIntosh & McGregor, of Stellarton, 
N. B., have been awarded the contract for laying the pipe, 
and that for building the reservoir has been let to Mc- 
Manus & Davidson, North Sydney, N. B. 

BARRIE, ONT.—The Barrie Water-Works Co. has of- 
fered to sell the works to the city on condition that the 
courcil guarantee the ccempany’s bonds for $80,000. In 
return for this it will extend the mains to Allandale ward 
and put in 10 additional hydrants free. Supt., Jas. Hall. 

W-ANDSOR, ONT.—The council has voted to issue $30,- 
000 in bonds for extending the works, Supt., Jas. Hall. 


SLOCAN, B,. C.—The construction of works is proposed 
by A. L. Casson, of the Northwest Fixture Co., Seattle, 
Wash. 

ZACATECAS, MEX.—Arrangements are reported as 
being made for works for this place. Samuel M. Gray, C. 
E., Providence, R. 1., and a syndicate are interested. 


CRAIOVA, ROUMANIA.—Bids are asked until May 27 
for the purchase of a franchise to supply this city with 
water for a term of years; population, 30,000. N. Nal- 
darescou, Mayor. 


IRRIGATION. 


FORT BRIDGER, WYO.—Elwood Mead, State Engr., 
Cheyenne, has granted the people of this place the permis- 
sion to construct a canal for irrigation purposes, to be 
conducted in opposition to the Black’s Fork canal, which 
has hitherto had a monopoly of the waters of the Black’s 
Fork system. John W. Sammon is interested. 


MODESTO, CAL.—Bids are asked until June 1 by the 
board of directors of the Modesto Irrigation District for 
the purchase of $200,000 of bonds of said district. Pres., 
W. W. Carter; Secy., C. S. Abbott. 

NEW COMPANIES.—South Side Lateral & Reservoir 
Co., Fort Morgan, Colo.; $12,000; to operate an irrigating 
system in Morgan county in connection with the Fort Mor- 
gan canal; John T. Ross, F. M. Aldrich, J. A. Conyers, 
R. M. Glassey and G. M. Warner. 

Collier Ditch Co., Pueblo, Colo.; $13,000; Maria B. 
Carlile, J. 8S, Greene, Charles E. Saxton. 


SEWERAGE. 


BOSTON, MASS.—The National Construction Co., New 
York city, submitted at $38,961 and $24,443 the lowest vids 
lor constructing sections 26 and 27 of the Neponset Valley 
intercepting sewer in Dedham and West Roxbury. T. F. 
Lynch & Co. were the lowest for section 28, at $26,080, 
and S. W. Frescola the lowest for section 29, at $16,441. 

FALL RIVER, MASS.—The board of aldermen has 
passed resclutions providing for the construction of eight 
ae accoring to reports. Phillip D. Borden, Cy. 
cngr. 

MELROSE, MASS.—Reports state that this town has 
appropriated $100,000 for the construction of new sewers. 
W. D. Hunter, Ch. Engr. Sewer Dept. 


QUINCY, MASS.—The following bids were received May 
20 for building the foundation of the pumping station: 


John Cashman, Quincy, Mass..............  seeccs $7,111 
Holbrook, Cabot & Daly, Newton...............00% 7,842 
CT RON: Thi SRO, TNO os 02k 66 sc beside tenes ve ek< 7,505 
Jobin Fallon, & Bone, Quincy. ..cciccccccccs coves css 7,921 
a et eee eer There -- 9,159 
ik ha I I, atte cog an ah 0 eg ae esac hae 10,688 
CO. A. eG: A. TRE, DUMGOI, oc on dc kncce cacsecce 10,949 


COHOES, N. Y.—Reports state that the public improve- 
ment commission has decided to purchase the necessary 
material for the construction of the proposed sewer system 
instead of allowing the contractor that privilege. It in- 
volves about $30,000. Commissioner Weldon may be ad- 
dressed. 

ROCHESTER, N. Y.—Press reports state that the west 
side sewer commissioners will soon advertise for bids for 
constructing the Lincoln Park extension of the sewer from 
Crescent Ave. to a point 1,600 ft. north; estimated cost, 
$16,000. Edwin A. Fisher, Cy. Engr. 

PORT RICHMOND, (S. I.), N. Y¥.—Bids are asked until 
June 2 for constructing sewers in Charles, Hatfield, He- 
berton and Post Aves and Albion Place. T. H. Spratt, 
Clk, Bd. Sewer Comrs, 

WATERTOWN, N. Y.—The following bids were received 
May 20 for the construction of a sewer on St. Mary’s and 
Mundy Sts.: Charles H. Semper, $918; B. R. Hutchings, 
$43; Ellicott Watson, $937; Scripture & Engelhart, $867. 

JERSEY CITY, N .J.—The following bids were received 
May 19 for constructing the extension of the Ravine road 
sewer, as noted in our issue of May 13. Earle & Harri- 
son, Engrs., Fuller Bldg.; Henry Byrne, $131,307; Ed- 


ward O'Neil, $95,359.50; Patrick T. Plunkett, $91,839; 
John Hopkins, $91,688; T. A. Gillespie Co., $87,619; 


Holmes & Cogan, $86,596; Van Keuren & Connelly, $85,- 
632; M. J. Curley, $79,261.75; Thos. Kavanagh, $78,625. 

DUQUESNE, PA.—An election will be held June 22 to 
vote on the question of issuing $85,000 in bonds for street 
improvements and $40,000 for sewers. S. A. Taylor, Cy. 
Engr., 721 Whitney Ave., Wilkinsburg, Pa. 

MANSFIELD, PA.—Reports state that sewers are to be 
constructed in sundry streets. F. W. Clark, Secy. council. 

WILMINGTON, DEL.—Bids are asked until June 5 for 
constructing about 5,400 ft. of 93-in. to 20 x 30-in. brick 
or concrete sewers and about 2,400 ft. of 10 to 18-in. pipe 
sewers. T. Chalkley Hatton, Engr., in charge of sewers. 


BALTIMORE, MD.—The contract for constructing a pipe 
sewer system at the Bayview Asylum has been awarded 
to Albert Weber, according to reports. The system is esti- 
mated to cost about $1,500. 


BENWOOD, W. VA.—Reports state that the final sur- 
vey has been made for the proposed sewer system. 


AMERICUS, GA.—The council has been petitioned to 
order a special election to vote on the question of issu- 
ing $30,000 in bonds for extending the sewer and water- 
works systems. 

GREENSBORO, ALA.—Reports state that this town 
is to construct a sewer system. 


NEWPORT, KY.—W. L. Glazier, Cy. Engr., writes us as 
follows: Ordinances will be passed for the construction 
of about a mile of brick and pipe sewers in the eastern 
part of this city. The district comprising the eastern part 
of the city has no sewers, part of it but recently being 
brought into the city. The estimated cost of the entire 
work is $65,000. Only about one-half of the work will be 
begun at present. 


NORWOOD, O.—Press reports state that the council has 
passed a resolution ae for the construction of a 
sewer system in South Norwood. 


COSHOCTON, O.—The council has passed an ordinance 
providing for the improving of several streets and for con- 
structing sewers in same. T. B. Hack, Mayor; I. C. Dick- 
erson, Clk. 


PONTIAC, MICH.—H., E. Riggs, Nasby Bldg., Toledo, O., 
has been appointed as engineer to make a complete topo- 
graphical survey of the city and to prepare plans for a 
system of sewerage. Mr. Riggs advises us that the work 
is well under way and that the main sewers, plans for 
which were prepared a few years ago, are rapidly nearing 
completion. Bids for the lateral work will probably be 
called for in about six weeks. 

CHICAGO, ILL.—Bids are asked until June 1 for fur- 
nishing and delivering 1,100 manhole curbs and lids and 
225 catch-basin curbs and lids. L. E. M’Gann, Comr. Pub. 
Wks. 

GALESBURG, ILL.—Bids are asked until June 7 for 
constructing sewers in Losey and Bateman Sts.; also until 
constructing sewers in Losey and Bateman Sts. M. J. 
Blanding, Cy. Engr. 


GALESBURG, ILL.—Bids are gsked y 
constructing a sewer in North Seminar ; 
North Cedar Sts. The work includes a}. - 
12 to 24-in. sewers, 19 manholes, 331 ve 
A. W. Truedson, Cy. Clk. 

LINCOLN, ILL.—We are informed 
paving and sewer work will be done thi: 

Davy, Cy. Engr. 

MILWAUKEE, WIS.—The board of put 
recommended to the council that sewers } a 
Summit Place and Deer Place. Geo. H. | . 
Engr. . 

IOWA CITY, IA.—Bids are asked until 
structing about three miles of sewers. Art 
Engr. 

DULUTH, MINN.—The council has pass. 
providing for the construction of a sewer 
Henry Truelsen, Mayor. ae 

TRINIDAD, COLO.—C. H. Knockerbock 
has submitted plans and specifications fo: 

Beech St. sewer and bids will soon be as! 

KALAMA, WASH.—Reports state that t! 
sidering the construction of a sewer syst 

HOLLISTER, CAL.—Bids are asked unti 
purchase of $35,000 in 6% sewer bonds. 

Town Clk. 


STREETS AND ROADS 


CLEARFIELD, ME.- At the election held A 
voted to issue $15,000 in bonds for paving p ; 
DEERING, ME.—This town is said to | 
the purchase of a stone crusher to be run Tie 
and to cost about $1,500. I. W. Barbour, (\ 
BOSTON, MASS.—Reports state that Bost 
bia Sts. are to be widened to 110 ft. Survey 
made and plans prepared for the proposed 
The parkway and highway to be each 37), 
to be paved with asphalt on a Telford bas: 
Wells, Supt. Sts. 
LEE, MASS.—Press reports state that th: 
is being surveyed for the purpose of turth: 
tition for a state highway. 
WARE, MASS.—It is reported that this tow; ' 
chase a stone crusher at an estimated cost 0! it 
000. W. C. Eaton, Cy. Engr. 


ALBANY, N. Y.—Bids are asked until Jun: 
vating, filling, forming, curbing, repairing and 
the sidewalks and paving with brick Yates st.. | 
St. to Lenox Ave. Thomas J. Lanahan, Clk. Hid \ 
——The contract for asphalt paving in First s: 
awarded to the Hastings Paving Co., at $20,912 
for brick paving on Canal St. to T. Henry [bu 
$34,119. 

ALBION, N. Y.—A new steam roller has be« rdere 
at a cost of $3,400, and extensive street im, 1 
are proposed. 

BROOKLYN, N. Y.—Bids are asked until Ju 
granite paving on 15th and West Sts., and Nostrand, Red 
and Nassau Aves.; bond, $48,750. Theodore |). Wij): 
Comr. Cy. Wks, 

BUFFALO, N. Y.—Bids are asked until June § fo: 
phalt and other paving on five streets. R. G. Parsons 
Secy. Bd. Pub. Wks. 

GRAVESEND (L. I.), N. Y.—It is reported that th 
streets of this town will be macadamized at an t 
cost of about $150,000. 


ELMIRA, N. Y.—Reports state that Railroad Ave, fr 
Second to Water St., is to be paved this seaso: LE 
Rawlins, Cy. Engr., has been authorized to prepare plans 
for the proposed driveway along the south shor th 
Chemung River. 


NEW YORK, N. Y.—The board of estimate amd appor 
tionment appropriated, May 20, $200,000 for repaying 
partly with asphalt and partly with granite, Park Avé 
from 56th to 96th St.; $125,000 for asphalt paving o1 
Fifth Ave., from 60th to 80th St., and $414,000 for paying 
sundry other streets.——The department of docks oper 
the following bids May 18 for preparing for and paving 
newly made land in vicinity of Barclay St. ferry wit! 
granite blocks, laying crosswalks, ets.: 

Thos. Harrington, Jersey City, N. J. (awd. contract) $6,7\)) 
F. B. Smith, 411 Lenox Ave., N. Y. city.......... 6,7) 
Ce ee eee eee . 68D 


——According to law lots were drawn, F. B. Smith lost 
and the contract was awarded to Thos. Harrington 
The department of docks opened the following bids May 
25 for paving with granite blocks, setting curb stones and 
laying crosswalks at the foot of East 116th St.; 
Thos, Harrington, Jersey City, N. J. (accepted). . 
Jno. M. Sheehan, 258 Broadway...............+0:: 
Wm. P. Baird, 337 E. 63d St........... ‘ 
We Ei UU, RO DA; BODE REGU 6 cS eee aidc cc vecees. 

GENEVA, N. Y.—Reports state that a mile of macadam 
and telford road is to be built here at an estimated cost 
of $10,000. S. G. Gano, Cy. Engr. 

ROCHESTER, N. Y.—Local papers state that the co 
tract for the asphalt paving of Exchange St. has bee! 
awarded to the Warren-Scharf Paving Co., at $62,\8, and 
the contract for pre Nassau St. to the Rochester Vul 
eanite Co., at $17,438. 

WHITESTONE (L. L.), N. Y¥.—An election will be helt 
June 7 to vote on the question of issuing an additiona 
$50,000 in bonds for macadamizing the streets. G. A. Rou 
lier, Village Engr., Flushing. 

NEW BRUNSWICK, N. J.—Reports state that a portion 
of College Ave. is to be macadamized at an estimated cos! 
of about $23,000. Asher Atkinson, Cy. Engr. 

DUQUESNE, PA.—An election will be held June 22 to 
vote on the question of issuing $85,000 in bonds for street 
improvements and $40,000 for sewers. S. A. Taylor, C) 
Engr., Wilkinsburg, Pa. 

AMBLER, PA.—Wnm., A. Davis, Cy, Clk., writes us that 
the question of ae $13,000 in bonds for street im 
provements was carried by a majority of 23 votes at thé 
election May 18. 

HARRISBURG, PA.—The council has passed an ordi- 
nance providing for the grading of Walnut St., and the 
extension of Seneca St., from nia to Sixth St. Chas 
A. Miller, Clk. Council. 

PHILADELPHIA, PA.—Local papers state that Alle 
gheny Ave., from 22d St. to Hunting Park, is to be 
macadamized, at an estimated cost of $6,500. 

LAURENS, 8. C.—This town has purchased a steam roa! 
roller for $3,300, and a rock crusher, elevator, engine 
etc., for $1,592. Extensive street improvements are pro- 
posed. 4 

MONTGOMERY, ALA.—J. W. Persons, who has just bee" 
reappointed City Engineer, writes us as follows: Work 08 
improving streets and walks will be pushed this yea 
Most of the paving under way, both granite and brick. 
will be completed by July 15. The city is doing iis o¥? 














gravel work; 24% miles of streets ordered graveled recently. 
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rout 60,000 sq. ft. of sidewalks recently laid with schil- EAST LIVERPOOL, O.—The pottery plant belonging to DITCH.—Houston, Tex.—Bids are asked til Ju l4 
AD nd <agon blocks; 45,000 ft. just let and more Burford Bros. is reported to have been destroyed by fire for constructing a ditch from Elgin Ave rhird Ward, to 
— et 8 A good cement ae — — May 22, causing a loss of about $40,000, a ditch, known as Camps Gully; bond, $250. W. N. Shaw 
o Det here laying schillinger and hexagon block walks. ‘ ALTON, ILL.—The Illinois Glass Co. has begun the cot County Judge 
"CHATTANOOGA, 7 —aaee are — anes Se = struction of its proposed new works in this city. BREAKWATER.—San Luis Obispo, Cal is are asked 
r furnis 1g and ieee Bane an. See: Se ATCHISON, KAN.—The Blair Milling Co., it is reported, until June 12 for constructing a breakwat« 4st Sa Lui 
yrbing. . bes & 7 aie t } will build another mill in this city to cost about $100,000 Obispo Harbor Maj. C. E. L. B. Davis, U. S. Engr 
‘ IN.—Re ss , a company has _— i an ‘ “loux tidg.. San F isco 
ARRI e Tre a i ane toruptng teen, teht leet MANHAT TAN, MONT. rhe erection of a beet sugar Flood Bidg an Fra 
fort sere The nembers ae the company are 3. B factory and refinery at this place is contemplated. Among DAM rrenton, N. J The governor has signed the b 
"Chandler J Ww Ayres, F. A. De Armond, those interested are Henry Altenbrand, Pres. Manhattan authorizing the construction of a dam in the Delaware 
. William Highbert, E. E Young and A. G. Malting Co. and West Gallatin Irrigation Co., and Dr. F. River at or near Trenton. H. ¢ Moore, I bai 
it r, Wi . = ~ w W. Traphagen, State Agricultural College, Bozeman, Trade, Trenton, may be addressed 
Vatsou. Mont. CANAL WORK, ETC.—Albany, N. Y.—The Gover 
aa ‘ ny apers state that the followin _ ea a ane pag “= on 
Feo ies em ang constructing the proposed SEDALIA, MO.—It is reported that Frank O. Moerscher has signed a bill appropriating $5,000,W00 oa 
5 ae ‘trance to Edgewater Park: kdward Cowley, and F. D. Hoefer, St. Louis, Mo., will erect a 4-story the canals; also five other bills for nupro 
severe am Norton, $26,871; R. P. Burnett, $27,562 brewery, 73 x 58 ft., in this city, to cost about $50,000 creeks, lake outlets, et 6 cost about $50,000 
r » w é é © Pre a : ae co on” . > ' "E “Ey KS ’ { 
ee. » Paving & Construction Co., $30,505; W. H. CLEBURNE, TEX.—It is reported that the Atchison DOCKS.— Cleveland, O.—It is reported that arrangem 
rord CO. 050; A. W. Brannan, $5,130, Topeka & Santa Fe Ry. Co. will erect shops at this place are being made for the immediate construction lock 
6 , ER, O.—Bids are asked until June 10 for the estimated cost, $200,000. Ch. Engr., J. Dun, Topeka, Kan etc., estimated to cost about $1,000,000 A W trome 
LANCASTER, 9. ‘ " : . 7 . . - t cng tide ‘leveland, is intereste 
aan 2u 6% street improvement bonds of $500 each. SANTA ROSA, CAL.—The brewery cold storage plant New Ragiane Bidg., Cleveland, ts inter a 
'N Wolfe, Cy. Engr. belonging to Grace Bros. is reported to have been de POLICE TELEGRAPH SYSTEM Indianay Lud 
: oe ie K ‘op 0 . on s stroyed by fire, causing a loss of about $50,U00U The Geo. Holderman has been directed by the board of publi 
aie oe .—G. L. McKibben, C. E., writes us that , & . , : i 
; oa a aaah for about 18°000 sq. vas. of bet K buildings will be rebuilt at once.——Dr. Julius Koebig, vi works to prepare plans and specifications for a police t 
Soe h will be let as soon as ‘the bonds are sold San Francisco, is said to be interested in the construction graph system, after which bids will be asked 
eae NSI ORT IND.—The council has decided to pave of a beet sugar factory in this city. SALE OF STEAMER.—Cleveland, O.—Bids are asked u 
LOGASS" lin ft. of street with brick, and have speci- PHOENIX, ARIZ.—The construction of a smelter, et til May 31 for the purchase of the revenue cutter hi 
rig P ton block on an 8-in, concrete foundation, W. in this city to cost about $250,000 is proposed, according son. It is a side-wheel steamer of 4%) tons and 175 f 
es Engr. | i to reports. Address the secretary of the chamber of com long. O. L. Spaulding, Acting Secy., Washington, D. ¢ 
Ray, Cy. 2NGt- — merce, GUN EMPLACEMENTS.—Mar P t 
. IND.—Bids are asked by the county commission- ee Se 1UN EMPLACEMENTS.—Marrowstone Point, Wash 
_ ne 1 for quuistresting meted oy anal of turn- VANCOUVER, B. C.—A saw mill is to be erected in Bids are asked until June 30 for constructing gun empia 
Hs ung. ( Houston, Engr. in charge. Wardner, near this city, according to reports. The mill ments on Marrowstone Point, as stated in our advertising 
oe 4 , i Re rts state that ; ave! road is will have a capacity of about 40,000 shingles, 20,00U columns Capt. Harry Taylor, U. S. Engr Burke Bidg 
go rot a Ge ta veto at a uttaaaned etek lathes, ete. M. P, Tindrop, Vancouver, may be addressed. Seattle, 
 uwo for the 12 miles. ’ ; ' PIPE LINE.—Telluride, Colo.—It is reported that ¢ 
$36,200 1 GAS PLANTS. owners of the Columbia-Menona mines propos: lay a 


4NN ARBOR, MICH.—A new paving ordinance is being 
epared and it is thought that about six blocks of Main 
“ will be paved with brick this season. Geo. F. Key, 
Engr. 

FLINT, MICH.—Reports state that the council has de- 
jed to repave three blocKs of Saginaw St. with brick, at 
1 estimated cost of $17,000, 

GALESBURG, ILL.—North Cedar St. is to be paved, ac- 
rding to reports. M. J. Blanding, Cy. Engr. 
GALESBURG, ILL.—Bids are asked until June 7 for con- 
structing a double-course brick pavement on North Sem- 
ary St., from Main to Fremont St. The work includes 
spout 8.950 cu, yds. of excavation, 10,400 lin. ft. stone 
irbing and about 22,100 sq. yds. brick paving; also for 
rick paving on East Grove, Knox and North Academy 
for the furnishing of sidewalk brick and sewer 
A. W. Truedson, 





sts.; alse 
t for the year ending March 31, 1898. 
Clik 

STERLING, ILL.—Bids are asked for furnishing paving 
»rick for sidewalks. M, Wilger, Cy. Clk. 

CEDAR RAPIDS, IA.—Bids are asked until June 3 
irbing, grading and brick paving on a 6-in. macadam 
foundation, about 39,000 sq. yds. of streets, including 
about 10,000 cu. yds. excavation, and 12,000 lin. ft. curb. 
Chas. Weare, E. P. Boynton, Bd, Pub. Wks. 
MARSHALLTOWN, IA.—Reports state that this town 
s about to purchase 3,000,000 brick for paving purposes. 
F. G. Pierce, Mayor. 

MUSCATINE, IA.—Bids are asked until June 3 for pav- 
g, curbing and guttering sundry streets. Bert C. Ben- 
ham, Cy. Recorder. 

OMAHA, NEB.—Local papers state that parts of Farnam, 
iéth, Center, 28th and 13th Sts. are to be paved. R. B. 
Howell, Cy. Engr. 

KANSAS CITY, MO.—The council has passed resolutions 
providing for the paving of sundry streets. Henry A, Wise, 
y. Engr.——Marr & Connelly have been awarded the con- 
tract for macadamizing the Lee’s Summitt and Lone Jack 
roads, according to reports. 
INDEPENDENCE, MO.—Local papers 
Pacific St. is to be paved with brick. 
Engr. 

DENVER, COLO.—Eighth Ave., from Sherman Ave. to 
Lafayette St., is to be paved at an estimated cost of about 
$45,000, according to reports. John B. Hunter, Cy, Engr. 


MANUFACTURING PLANTS. 


FRANKLIN FALLS, N. H.—Press reports state that A. 
W. Sulloway, of this place, will leave for Europe on June 
¥ to investigate the process of manufacturing hosiery. He 
proposes to erect in this place a new mill to cost about 
$150,000. 

WARREN, MASS.—The Warren Steam Pump Co. is 
erecting a building in this city 40 ~ 104 ft., near the tracks 
f the Boston & Albany R. R. Co. 


ELLINGTON, CONN.—A 5-story brick and stone mill, 
provided with water and steam power, is to be sold at 
auction on June 1. Com., E. L. Heath, Rockville, Conn. 


HOBOKEN, N. J.—A fire in this city May 20 destroyed 
‘he 5-story factory building at 12th and Hudson Sts. The 
building was 25% 480 ft. and was occupied by Benton, 
Heath & Co., R. H. Macy & Co. H. Ward Leonard and 
thers. Estimated loss on factory, which was owned by 
the Hoboken Land & Improvement Co., is $300,000. 
_NEW BRUNSWICK, N. J.—J. C. Niebel, Belleville, N. 
is reported to have prepared plans for a 3-story brick 
factory in this city to be 25 x 250 ft.; estimated cost, 
$100,000. 
McKEESPORT, PA.—It is reported that the Best Tele- 
phone Mfg. Co., Baltimore, Md., will erect a $75,000 branch 
factory near this place. Pres., Frank B. Hubbell. 


OIL CITY, PA.—A fire is this city on May 14 destroyed 
he foundry and machine shop of Joseph Reed, causing a 
8s of about $20,000. 


_OIL CITY, PA.—The Venango spoke factory is reported 
9 have been destroyed by fire May 14, causing a loss of 
about $10,000, 

, PITTSBURG, PA.—Local pavers state that the Best 
telephone Co., Baltimore, Md., is considering the question 
removing its manufacturing plant to this city. The 
new plant would cost about $1.000.000. This company 
is said to be behind the Home Telephone Co., which was 
ecently granted a franchise in this city. 

aE RING crry, PA.—Reports state that the knitting 
mis, which were recen urned, i 

a cost of $10,000 y are being rebuilt at 
int ARLESTON, S. C.—Dustonsmith & Cody will estab- 
= 4 piano factory at 161 to 163 Meeting St. 

tna RTANBURG, 8. C.—The work of erecting the main 
Juding of the Arkwright cotton mills at this place is 
+, Progress and in the early fall machinery and an elec- 
a light plant will be purchased. 

:! OLt MBUS, O.—The Bellaire Edge Tool & Steel Cast- 
Bo a _i8 reported as making preparations to remove its 
seen to this city, where it will utilize the new Hastings 
mucess for making edge tool steel from scrap iron. 
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state that East 
Robt. H. Jones, Cy. 











BANGOR, ME.—At the annual meeting of the Bangor 
Gas Light Co., T. U. Coe, Pres., was authorized to ask for 
specifiations on a new boiler which is to be added to the 
present plant. Supt., A. H. Parker. 

BENNINGTON, VT teports state that the Standard 
Oil Co. has purchased land near the Bennington & Rut 
land Ry. and that a 4,0U0-gallon oil tank will be erected 
thereon at once. 

BLAIRSVILLE, PA.—The people of this town are con 
sidering the advisability of granting a gas franchise to the 
Pittsburg Electric Gas Mfg. Co. J. C. Moore, Saltsburg 
Pa., is interested. 

BELLEFONTE, PA.—A company has been formed which 
expects to erect a plant in this town for the manufacture 
of acetylene gas. Pres., Charles Morris, Tyrone, Pa. 

CATASAUQUA, PA.-—-It is stated that the Catasauqua 
Gas Co. is considering plans for the remodeling of its 
plant. Supt., Frank M. Tait. 

HARPER'S FERRY, W. VA.—A company will soon be 
formed to drill for oil between this place and Martinsburg 
Charles H. Trail is interested. 

ANDERSON, IND.—Reports state that the oil operators 
of Madison county are arranging with the Indiana & Chi 
eago Gas Co. to take all the gas coming from this dis 
trict, and to pipe the same to Chicago. State Gas Inspec 
tor Leach may be addressed. 

KANKAKEE, ILL.—Reports state that the Indiana Tank 
Line & Refining Co., Chicago, Lll., is to erect near this 
place seven tanks, with a capacity of 125,000 bbls. each 
for the storage of crude oil. 

ST. LOUIS, MO.—Bids will soon be asked by the board 
of public improvements for lighting the streets by gas 
for 2U0 years; also for building and leasing to the city a 
gas plant, according to reports. 

SACRAMENTO, CAL.—Bids are asked until June 21 for 
the purchase of a franchise to supply this city with gas 
bond, $10,000. C. E. Leonard, Pres. Bd. Trustees; M. J. 
Desmond, Clk. 

NEW COMPANIES.—Cotton Town Oil & Gas Co., Whee!- 
ing, W. Va.; $100,000, with $60 paid in; Solomon Kraus, 
Fred. H. Hanke, Henry Sonneborn and Jacob Dahinden, 
Wheeling; George Maxon, Cleveland, O.; John Hamilton 
Lorain, O. 

Northwestern Gas & Electric Co., Toledo; 0.; $500,000; 
to manufacture gas for light and fuel; Patrick Dowling, 
D. R. Austin, F. M. Rakestraw, Rathburn Tuller, and 
Neil McKinnon. 

Moran Oil Co., Corning, O.: $50,000. 

Western Gas Light Co., Indianapolis, Ind.; $50,000; to 
manufacture incandescent lights; L. S. Taylor, E. J. Rob- 
inson, J. H. Slater, C. H. Allen and R. C. Glassco. 

Natural Air Gas Co., Jersey City, N. J.; $1,000,000; 
Charles N. King, George W. C. Phillips, John J. Mul- 
vaney, Nelson R. Vanderhoof, Le Grand Bouker, and John 
Jennings, Jersey City; August C. Kellogg, Elizabeth, N. J. 


MISCELLANEOUS CONTRACTS. 


DAM.—Santa Barbara, Cal—The Arrowhead Water Co. 
is arranging to build two large dams. 

BONDS.—Danbury, Conn.—Bids are asked by the city 
treasurer until May 29 for the purchase of $150,000 of 4% 
bonds. 

BONDS.—Huntsville, Ala.—Bids are asked until June 1 
for the purchase of $40,000 of 6% gold bonds. E, R. Mat- 
thews, Cy. Clk. 

CEMENT.—Pittsburg, Pa.—Bids are asked until May 29 


for furnishing about 2,100 bbis. cement. W. E. Thomp- 
son, County Controller. 
TELEPHONE SYSTEM.—Norfolk, Va.—The council 


have granted a franchise to the American Telephone & 
Telegraph Co., of Virginia. 

STEEL ROADWAY.—Nashville, Tenn.—Gen. Roy Stone, 
Washington, D. C., proposes to build about 300 ft. of steel 
roadway at the Centennial grounds. 

TELEGRAPH SUPPLIES.—Chicago, I1l.—The council 
has appropriated $40,000 for overhead and underground 
wiring work, purchasing supplies, etc. 

BONDS.--Egg Harbor City, N. J.—Bids are asked unttl 
June 15 for the purchase of $5,000 of 4%% general im- 
provement bonds. V. P. Hofman, Cy. Clk. 

PARK.—Indianapolis, Ind.—Plans are said to be under 
consideration for the proposed new park system. Chas. E. 
Thornton, Chn. Comrs., 379 Massachusetts Ave. 

LAUNCHES.—Brooklyn, N. Y.—Bids were asked until 
May 26 for furnishing the police department with two 
launches. L. R. Welles, Comr. Police and Excise. 

CON DUIT.—Pittsburg, Pa.—The Home Telephone Co. has 
applied for a permit to build its conduits. The contract 
for the work will probably be awarded to Booth & Flynn. 

IRON, STEEL, ETC.—Governor’s Island, N. Y. H.—Bids 
are asked until June 25 for furnishing iron, steel, electri- 
cal supplies, oil, etc. Capt. Frank Heath, Ordnance Dept. 

CLEANING BROOK.—Saratoga Springs. N. ¥.—Bids are 
asked by Trustee Canty until June 3 for cleaning the 
brook: estimated cost, $2,509, Village Engineer Mott may 
be addressed. 


pipe line from Green Lake to the Columbia mill, a distance 
of about 30,000 ft.; estimated cost, $20,000. Supt., A. Il 
Brown, Jr. 

EARTH EXCAVATING.—LIift Rock Ala.—Bids are 
asked until June 16 for 75,000 cu. yds. of earth excavating 


at the entrance to lift Rock it Colbert Shoal aa 
Ala. Address Capt. D. C. Kingman, U. 8S. Engr, Chatta 
nooga, Tenn. 

BANK PROTECTION.—Osweg N. Y Bids are asked 
until June 22 for sloping, grading and furnishing brush 
and stone for protecting bank of Niagara River, at Fort 
Niagara, as stated in our advertising columns. Maj. W 
S. Stanton, U. S. Engrs. 

PROTECTION TO BANKS.—Sioux City, la I ré 


ported that the government engineer at this city and J 
P. Barry, Ch. Engr. Sioux City & Pacific R. R. Co., Omaha, 


Neb., are arranging for improving the banks of the river 
rhe government has appropriated $40,000 for the purpose 
PARK.—Kansas City, Mo.—The plans for the proposed 
park system for this city has been modified so the cost 
will not be over $950,000. On account of the modifying 
the plans, it will be over a year before construction can 
be begun. Pres. Meyer and Chas. Campbell, of the park 


board, may be addressed 


PARK.—Newark, N. J.—The Short Hills Park Associa- 
tion has been organized by Chas. F. Herr, E. B. Gaddis, 
Wm. Hill and others, of Newark. Capital stock, $200,000 
The association has purchased 56 acres of land about half 
a mile west of the D., L. & W. R. R. This land it is pro 
posed to transform into a park. 


NEW DRAINAGE SYSTEM.—New Orleans, La.—The 
time for receiving bids for work in connection with the 
new drainage system, as advertised in Engineering News 


from March 25 to April 29, has been extended from 
to June 14, as stated in our advertising columns 
Freret, Secy. Bd. Drainage Comrs 

DAM.—Trenton, N. J.—The Delaware 
has been incorporated, with a capital stock of $100,000, to 
build a dam at the southern extremity of Lambertville, 
where the incorporators have a paper mill. Incorporators 
Ferdinand W. Roebling and Frank O. Briggs, of Trenton, 
and Edward R. Holliday, of Lambertville, N. J 





River Power Co 





TUNNEL.—Brooklyn, N. Y¥.—The governor has signed 
the bill authorizing the construction of the proposed tun- 
nel under the East River from Atlantic and Flatbush Avs. 


to New York city Arrangements will be made at once 


for the preliminary work. A new company will probably 
be organized. Eugene G. Blackford and Pres. Baldwin, 
of the Long Island R. R. Co., may be addressed 

PIER WORK.—New York, N. Y.—Bids are asked until 


June 5 for constructing the foundations for and also the 
recreation structure at the pier at East 24th St. and East 
River. The work will include about 3u0,000 ft. B. M. of 
timber, 380 piles, about 60.000 Ibs. of nails, nuts, belts, 
spikes, etc., 2,000,000 Ibs. of structural steel, painting, 


etc. Geo. 8S. Terry, Secy. Dept. of Docks, Pier A, Battery 
Place. 

TELEPHONE PLANT.—Cleveland, O.—The Home Tete- 
phone Co. has filed a mortgage for $500,000 to the 
Cleveland Trust Co. On June 13, 1896, the Home Co. de- 


cided to issue $500,000 worth of gold bonds to finish its 
plant. The mortgage covers the plant, franchises, right 
of way, equipment, leases, income, and all other property 
of the company, but does not stand in the way of transfer 
at any time. 

LOCKS AND DAMS.—Pittsburg, Pa.—It is reported that 
Sloan, MelIlvain & Ott Bros., 91 Federal St., Allegheny, 
Pa., have been awarded the contract for building the new 
locks and dams in the Allegheny River, at Six Mile Isl 
and and at Springdale. as advertised in Engineering News. 
The work will cost $220,494 for the first and $175,932 for 
the second lock. The itemized bids for this work were 
published in our issue of May 13. Maj. Chas. F. Powel’, 
U. S. Engr., Pittsburg, has the work in charge. 


LOCKS AND DAMS.—Pittsburg, Pa.—It is stated that 
James McCarron, of Philadelphia, has been awarded the 
contracts for building six locks and dams on the Monon- 
gahela River, between Morgantown and Fairmount, W 
Va., as advertised in Engineering News. The bids of 
Contractor McCarron were as follows: Lock No. 10, $9%.- 
039; No. 11, $119,619: No. 12, $111,952; No. 13, $99,786; 
No. 14, $97,905, and No. 15, $97,862. Maj. Chas. F. Pow- 
ell, U. S. Engr., Pittsburg. 


CONTRACT PRICES. 


LEAD PIPE.—Syracuse, N. ¥.—W. R. Hill, Ch. Enegr., 

writes us that a contract for 150,000 Ibs. of lead pipe was 
awarded by the water board May 21 to Pierce, Butler & 
Plerce, the bids per 100 Ibs. being as follows: 
Pierce, Butler & Pierce, Syracuse,......... ae $3.45 
Merrie, Vergahe & Co., Cincinnati peewee 3.50 
OR EEE RR ee 3.70 
National Lead Co., St. Louis 3 


L. N. Rumsey Mfg. Co., St. Louis ......... 3.82 
National Lead Co., New York ... 3.0 
Rochester Lead Works, Rochester ...... 3.90 
E. W. Blatchford & Co., Chicago .............. 3.90 
Chas. Millar & Gomes, Utics ......ccccecceces 3.90 
Colwell Lead Co., New York ...... a 4.00 
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The Board __ Boostox, y 
'LATH of Biucation of tee! 
. a e Boonton, N. J., hereby s eee 
PITTSBURGH, | For Plas WHICH ARE builders for the constry - — fr 
531 Weed Street. | Fireproofing — A necessity in Office Buildingsand Hotels, | house, Plans and specifica:,,..* “#0 
NEW YORK, Beams, Columns, write to the sole makers, fons for th 


256 Breadway. 


CENTRAL FIREPROOFING COMPANY, eileen 
Manufacturers and Contractors for Erection FIREPROOFI NG Columbus Office: 312 North High St. 


of Hollow Tile and Porous Terra Cotta P l 
: roposals may be in ¢ 
Ne. 874 BROADWAY, NEW YORK. Henry M. Keasbey. President. penter work,mason work. 
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mon Council Chamber, 1 
the office of M. Houman. 
Building, Paterson, N. J, 
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ar WwW. KINSER & SONS, Board of Education, and sed “Prov 

609-613 Chicago Stock Exchange, Chicago. for School Building’’ on efore & _ 

SPECIALTIES : Sewers, Water-Works, Paving Quality Unsurpassed. Write for Prices. . m., On the 7th day of on  S 

Having Contracts To Let should address; = Railroads, Fills, Excavating and Masonry. > = . a ot, and y 


Chicago Office: 616 Chamber of Commerce. 


EXTENSIBLE SEWER BRACE, 


(PATENTED) 
Guaranteed to be the Safest, Most 
Economical and Mest Durable Sewer 
Brace in the Market. 









be opened immediately ¢! 
Each proposal must bx mpanied + 
certified check to the amou.: of j a ; 


of the estimate, and mad Sa 























THE ' A, GILLESPIE COMPANY, Engineers and Contractors. 


: . a wy tl maa Manufacturers of 
*ittsburg Office: Westinghouse Bldg. 
New York Office: Havemeyer Bldg RIVETED STEEL PIPE. 


who can take FIRST-CLASS MUNICIPAL 

CONT RAC ORS BONDS iv South and West in pres and put 
in WATER-WORKS and LECTRIC 

LIGHT Plants, will find it to their interest to correspond with me_ I make a specialty 


of this line. K. B. HALLIGAN, Suite 901, 155 LaSalle St., Chicage. 


Board of Education, as a gus: aac ie 
contractor shall enter into 
bonds for the construction 
The Board of Education €8 the ret 
to reject any and all bids, or to wai... 
defect or informality in any bid, shows 
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CHARLE A. NORRI 
20-2t President of the Board of Educatio, 
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NEW EAST RIVER BRIDGE 


COMMISSIONERS’ Orr i 5 
New York, May 13, |<" | 
Proposals will be received by the ¢ 
sioners of the New East River Bridge a 
office, at No. 49 Chambers Street, New 
City, at 2 o’clock in the afternoon of W 
day, June 9, 1897, endorsed “Proposa; 
Construction of Foundations of By 
Tower of new East River bridge 
nishing the materials for and cons 
foundations of the Brooklyn tower 
East River Bridge, at or near tb 
South Sixth street, in the City of B: 
in accordance with the proposed form 
tract and the plans and speciticatio 
for. All bids shall be inclosed in sea) 
vel , addressed to A. D. Baird, Pr 
of e Board of Commissioners of the \ 
East River Bridge, and presented to him » 
that day and at that hour at said office 
such bids will be opeffed in public meeting » 
the Commissioners on that day at 2 o'clock 
Coptes of the specifications and the gene 
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Write for Circulars and Prices. 


THE DUNN MFG. CO. Limited., 
Penn Building, Pittsburg, Pa. 


THE ACME POWDER CO., 
MANUFACTURERS OF EXPLOSIVES, 
806 DUQUESNE WAY PITTSBURG, PA 
(Patented March 16, 1897) 
EXPLOSIVES asin Seo ge 
PITTSBURC, PA. 
P. wder, Dynamite, Rock Drills, Air Com- 
prestors, Rock Breakers, Safety Fuses, Elec- 
tric Batteries, Miners’ Squibs 


Ai rouae Ss j 


CHARLES MILLAR & SON, Selling Agents, UTICA, N. Y. 


Cast Lron Pipe and Specials, + ae . Lead Pipe. 
Hydrants, Gates, Pig Lead, ete AKRON SEWER PIPE. Plumbers’ Materials. 
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Operated by Water or Steam. 


Theonly Power Wheel complying with 
requirements to maximum 
etticiency. 

Send for Pamphlet. 


American Impulse Wheel Co. 


OF NEW YORK, 
No. 120 Liberty Street. 


FLEXIBLE JOINTS 


FOR WATER PIPES, FOR GAS, OIL, COM- 
PRESSED AIR, ETv. 


Strongest, Cheapest, Easiest to Use. 
Contracts taken for Submerged Pipe Laying. 
Correspondence Solicited. 


A. L. HOLMES, 
Grand Rapids, Mich 


“BLASTING CAPS.” 
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of bid and contract, may be seen and 
information will be given at the offi 
Chief Engineer, No, 84 Broadway, Br 
Propo: will be made upon a form 
ed therefor, and only those proposals 
considered which are complete, in prope 
form, comply with the requirements here 
stated, and are offered by parties of kon 
reputation, experience and responsibility 
Bach bidder will be required to 
with his proposal, in the office of th 
missioners, a certified check for $5,000, py 
able to the order of Richard Deeves, u 
Treasurer of the New East River Bridg 
missioners, as security for the execution 
him of the contract if his bid is accepted. 
The contractor will be required to gives 
bond in the penal sum of $350,000, in th 
form annexed to the proposed form of cw 
tract, with two approved sureties or an 
proved Surety Company, conditioned for 
prompt and faithful performance of t 
tract, and its covenants and the work there 
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M. C. B. CONVENTION. 


TRE CLIMATIC EXTREMES OF NORTH AND SOUTH 
ARE BLENDED IDEALLY AT 


OLD POINT COMFORT, virciNiaA 








































































Thus making this ever-popular resort a Most Desirable Spot for Rest and Recup- DF oe under. em il 
. e ° rve the right to 
eration. It may be reached delightfully by the luxurious and modern steamships of & a ° ae sour aaa aa ail af the proposals right © 
€ accept any proposal offered. 
ais ” ee ee ANDREW D. BAIRD, Preside 





















F. B. THURBER, Secretary. x 


PROPOSALS.—U. 8. ENGINEER OFFICE 
Wilmington, Del., May 14, 157.—P 


RHENISH WESTPHALIAN 66 
EXPLOSIVES COMPANY, LIMA, “New 'vork. 















a for DREDGING in Appoquinimink, S 
COLOGNE and Mispillion rivers, Delaware, will b : 
WATER-WORKS. ceived here until noon, June 15, 1807, al 











then opened. Information furnished ont 

OW CITY, Pa. plication. WM, F. SMITH, U. 5. Agent.2et 

Sealed proposals will be received at the U. 8. ENGINEER OFFICE, Army bu — 
Office of the Water and Lighting Department | New York, April 30, 1897.—To Whom It 


; eas < of the steal 
of Oil City, Pa., til 4 p. m. Monday, June Sn" alvens” tg Wate 1 500 fee 
7, 1897, as follows: 


southeast from Buoy Bl, Main Channel, 7 
For laying about 5,000 feet of 24-inch suc-| York Harbor, since January 1, 18 
tion pipe. 


been abandoned by owners, and is 4 dange 
connecting up 7 water wells. 
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The Old Dominion Line 


which sail every week-day from New York and reach Old Point early in the forenoon of 
the day following, thus affording A Short Sea Trip Under Most Favorable Con- 













































ous obstruction to navigation, notice is ered 
given to all persons interested in agg he 
constructing 1 water well 20 feet in| her cargo and other property therein, Ue 
di 40 wreck will be removed by the United S 
ameter and feet deep. ority of law. $4 
as a derelict, under authority 7 
All to be in accordance with specifications | proposals for REMOVAL OF SAID be 
therefor on file in the City Engineer’s office. will = nage oe = 13 mo. Jeeta 
opened. tion? 
Bond in the amount of the bid must accom- = -~ oo eg WILLIAM LUDLOY, 
pany each bid. Lieut.-Col., Engrs. i 
The Water Commissioners reserve the right MCE Jephoat 
in case the Allegheny River remains high, to pulidins a Se May” “ 1wt- 
postpone the date of receiving bids, and also | sealed proposals for improving Detroit = 
the right to reject any or all bids. Mich., by REMOVAL OF BOULDERS O 
A. M. BRECKINRIDGE ROCK, OR OTHER MATERIAL, fn ' 
: lards Reef Channel, will be received bet 
oe Clerk. | til 12 o'clock noon (standard time)), Jn, 
1897, and then publicly opened. 
U. 8S. ENGINEER OFFICE, 8t. Augustine, co a 
Fia., May 5, 1897.—Sealed proposals in trip- | ‘urmished_on application. G it 
licate for furnishing and delivering in place : - - 1, 1m 
upon j at Northwest Entrance to Key WILLET’S POINT, LS wn, ey bod 
est Har Fla., 30, tons, more or . | Sealed n » OVENS 8S 
RANDOM STONE, will be received here un-4 tion of we BAKE-HOUSE AND a 
: Nee 5 7 : til 2 o’clock p. m., June 4, 1897, and then received here until 12 o’clock ae a 
ditions of accommodations and cuisine. For full information, apply to publicly opened. Information furnished upon US. reels of 
application. W. H. H. BENYAURD, Lt -Col., any oF intaining pe 
ke-B 
OLD DOMINION STEAMSHIP Co. 10 Oe entar et cormeion, furnish! =f 
. eation LIBUT. B. W. VAN C. 
W. L.GuILLaupev, Vice-Pres. and Traffic Mgr. Pier 26, North River, New York Other Proposals, Pages XXly & XXYI. a = a 
In Writing to Advertisers Kindly Refer to Your Having Seen the Notice in Engineering News. 
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pai MASONRY.—Chesley, Ont.—James Warren, BRICK PAVING.—S be erg eo 
gage, oikertons Oty rie ue amet ane, SOhownE UMS were opened. May “20 for_brick paving; bids being sub- 
wae oi — in aaiall in Engineering News of May 6: mitted on 12 different varieties of brick: 
= Per cu. yd. Hedr, Catch- Iron 
Hunter 5ros., Kincardine ..... $7.75 Bidder. »——Brick.—, Curb. 3x18. basin. pipe. 
w. J. Washburn, Chesley .-........ §.65 TT. Cronin ........$1.43 to $1.63 $0.43 $0.28 $30.00 $0.85 
pavid Chalmers, Owen Sound 9.00 Capital Paving Co. 1.19 and 1.24 .34 .18 25.00 8 
Fallows & Lewis, London ..... 9.85 Daniel Foley .... 142 *“ 144 .48 .28 35.00 1.00 
Jobn Craig, TOPO ccccccecece . 8.5 Browder & Shover. 1.23 “ 1.25 .38 .20 ..... LO 
AM, POWER HOUSE, ETC.—Manchester, N. H.—The Hamer & Stewart. 1.40 to 1.50 4 .20 ..... 125 
- he bids were opened by the Union Electric Co., May G. C. Probst ..... 1338“ 160 &% 21 BO & 
“tor building a wooden dam across the Piscataquog J: %. Voorhes .... 1.30 “ LGB» «i. «s. 
4, Z . Goffstown, with masonry abutments, wing walls J.W. Welding & Co 1.36 “ 1.53 26 2 euea s ons 
~ yor walls, brick power house, 88x30 ft., etc., as Bedford & Wikle.. 1.34and 160 .40 23 25.00 125 
aaverti i in Engineering News; Bartlett & Gay, Engrs.: Davis & Archer... 132 to 140 .38 .20 ..... 1.00 
Bids for Constructing Dam, Etc., at Goffstown, N. H., Opened May 14, 1897. 
: <= a : e r 
> a 2 a2 . = 
6 a 3 n s ‘ * - ri 
S&. @a oo Sa g : : 2 = 
CO; Sa 83, ". gn 5S J3g5 - S28 Fs S 
5 8: s8B ci te GR HEB .§ BS. JG 2 
J fs Be ast gq. gu s% Feess Sf oe ay 
Quantities. g..,32., 36% Ea =8 Bai HERE= OF SS at 
Sto SSH Shwe Sow FSH — ee gar Oss 5 Sad 
“ha eie ess ads S25 28 7 l47e 48 FE See 
saheaSt sod at 3566 aes .Ssaestsoaucs ma so 
aa *85 8s £83 488 83 <22E8E5SZ% == 828 
o 6h < s o So 1 a oe 
Timber in dam frame.......... 520 M. ft... $4.50 96.85 $3.75 $5.00 $12.00 $5.00 $7.75 $7.65 $5.75 $12.00 $10.00 
Plank skin of dam 80 Rs 4.9 5.35 4.75 5.00 10.00 6.50 15.00 7.00 6.00 6.00 10.00 
Ledge DOMtS -cceececoeeee rere 15 1.00 7 5 1.00 1.00 1.30 1.05 .32 5) 1.00 
Rock filling of dam ............ 8,000 cu. yds. 1.10 1.25 1.60 1.75 1.00 1.70 1.90 2.10 2.10 2.20 1.80 
Masonry: Rubble in abutments2,444 “ “* 3.75 3.30 2.95 3.50 445 4.00 4.25 4.65 6.10 4.75 4.50 
Rubble, in wheel cases ...... eo 3.75 3.50 3.25 5.00 4.45 5.00 5.46 5.50 6.10 5.00 5.00 
In river WAll ...cccccccces plate: 3.75 3.50 2.95 5.00 4.35 4.50 4.00 4.80 6.50 4.00 5.00 
Laid dry ....- Ch beesecocces — 3.25 3.00 2.00 3.00 3.85 2.25 2.87 3.20 430 350 3.2 
PointiMg .ccccoccccccccceces —_—_ oc © 50 .10 .10 50 04 «40 36 .08 .15 40 15 
Brick, laid in cement ...... = 5.00 4.00 6.00 7.00 3.85 8.00 8.05 4.00 5.75 5.00 6.00 
Dressing StOME ...seeeeeeeceees 30 sq. ft.. 50 .30 40 8.40 n>}. oe. ae 85 .30 40 
Excavation: Barth ............ 1,329 cu. yds. .40 .20 40 .25 Ss © 2 2 32 80 87 
Under tubes ..c.ececeecees — = 3.00 2.50 2.00 3.00 1.50 6.00 5.75 4.00 4.25 3.00 5.00 
Rock, under dam ............ oC 50 .7> 1.50 3.00 1.50 5.00 155 230 1.40 3.00 3.00 
Filling in station ..........+... as. 40 .18 40 25 80 .2 2 2 .20 .5O 10 
Outside of station ........... ao” « 40 15 .2 .20 i oS a ae 320 10 
Building of head gates ...........s-eeseeeee 200 50.00 200 200 75.00 200 345 : 175 300 325 
Power GtAtlOM .ccccccccccccsccccccccccvecs 800 800 600 800 875 560 2,186 1,150 685 950 845 


CAST-IRON PIPE.—Syracuse, N. Y.—W. R. Hill, Ch. 
Engr.,informs us that the contract for cast-iron water pipe 
and special castings, as advertised in Engineering News, 
has been awarded to the Jackson & Woodin Mfg. Co., the 
bids being as follows; quantities, 16-in., 150 tons; 12- 
in., 450; 10-in., 100; 8-in., 400; 6-in., 250; 4-in., 10 tons; 
special castings, 80,000 Ibs.: 


Pipe, Specials, 

Bidder. per ton. er lb. Total. 
Jackson & Woodin Mfg. Co.. .$17.25' 0.0175 $24,186 
Chas. Millar & Sons, Utica.. 16.757 .019 24,305 
Buffalo Cast-Iron rige Co.... 16.90 .019 24,504 
National Foundry & Pipe Wks. 17.20 -019 24,912 
Howard-Harrison Iron Co, ... 17.25 .02 25,060 
Anniston Pipe & Foundry Co.. 17.30 .02 25,128 
Camden Iron Works ........ 17.60 -0185 25,416 
Warren Foundry & Mach. Co.. 18.00 18 25,920 
McNeal Pipe & Foundry Co. . 17.90" -02 25,944 
Reading Foundry Co. ........ 18.60* .02 26,924 


1 16-in., $17.25; 12 and 10-in., $16.55; 8 and 6-in., $16.80; 
4-in., $17.55. 2 4-in., $17.25. * Canal boat delivery,$17.90; 
total, $25,944; all rail delivery, $18.48; total, $26,733. 
*4-in., $21.40. 

ASPHALT PAVING AND MACADAMIZING.—New York, 
N. Y¥.—The department of public works opened the fol- 
lowing bids May 25: 

Contract No. 1.—Macadamizing. 





Warren- E. 
Quantities. E.A.Mc- Scharf Shan- 
Quade. Co. ley. 
Macadam resurface. .83,000 sq. yds. $0.57 $0.53 $0.55 
Telford foundation .. 100 ‘* “ 50 hy ‘ 
Bridge stone ........ 500 sq. ft... -40 -80 
CUD ‘icivccnesncueses 1,200 lin. ft.. 65 -70 
Contract No. 2.—Asphalt Paving: 
Paving, Curb 
Bidder. 16,470 8,100 
sq. yds. lin. ft. 
Warren-Scharf Asp. Paving Co..... $3.30 $0.68 
California Asphalt Paving Co..... 3.35 60 
Barber Asphalt Paving Co ........ 3.28 on 
Asphalt Construction Co. 3.29 65 
Sicilian Asphalt Paving Co 3.09 65 





PIER WORK.—Grand Rapids, Mich.—Capt. ©. McD. 
Townsend, U. S. Engrs., opened the following bids May 
14 for repairing government pier at Portage Lake, Mich., 
as advertised in Engineering News; the 149,000 ft. of 
white pine timber is furnished by the government, all 
other materials are to be furnished by contractor: 


BRICK PAVING.—South Bend, Ind.—The lowest bid for 
brick paving recently was that of Chas. L. Kinney, Elk- 
hart, at 75 to 84 cts. a sq. yd. for the different varieties 
of brick. 

STEEL BRIDGES.—Providence, R. I.—The following 
bids were opened May 15 for furnishing a steel super- 
structure for Weybosset bridge over the Providence River, 
as advertised in Engineering News: 


Bids for Steel Superstructure of the Weybosset 


Bidder. 


Boston Bridge Works, Boston, Mass. ................. 
Hilton Bridge Construction Co., Albany, N. Y......... 
Edge Moor Bridge Works, Edge Moor, Del........... 
Pennsylvania Steel Co., Philadelphia, Pa. ............ 
Carnegie Steel Co. (Ltd.). Pittsburg, Pa.............. 
Tole@e Bridge Co., Toledo, Ge on cccccccvccccccccccs 
Rochester Bridge & Iron Works, Rochester, N. Y..... 
Frank R, Long, 320 Broadway, New York ............ 
Mace Moulton, Springfield, Mass. ..............0-00- 
Youngstown Bridge Co., Youngstown, O. ............. 
New Jersey Steel & Iron Co., Trenton, N. J........... 
Spee Dee Chg Come, Gh: nc cv ccc cécccccdcccccce 


BRICK PAVING.—Iowa City, Ia.—The following bids 
were opened by Arthur J. Cox, Cy. Engr., May 21, for 
paving Clinton St., with brick on 6 ins. macadam and 2 
ins. sand foundation; size of limestone and sandstone 
curb, 5x22 ins.: 


prveae 
. Si gl 
8g ok oF & 
2% lS S05 : 
Quantities. Qs Tee Es “#2. 
= Se. SE Pes 
tH Bes Lo tem 
“oO oF < o-0 
> g = a 
Excavation ..5,800 cu. yds. $0.45 $0.18 $0.25 $0.22 
Limestone curb.3,360 lin. ft.. -48 45 ae 451, 
Sandstone curb ............ 48 46 ey 314 
Curb reset .....1,120 lin. ft.. 10 -O8 10 12 
3-ft. corners ... 20...... 5.00 4.75 5.00 5.00 
18-in. corners .. 18........ 300 2.7% 3.00 2.75 
Des Moines brk 13,620 sq. yds. 1.00 1.10 1.01% '.92% 


~ 1Galesburg repressed brick, 97% cts.; Galesburg pav- 
ing brick, 93% cts. 


Bids Opened at Grand Rapids, Mich., May 14 for Repairing Government Pier at Portage Lake, Mich. 





2 - 
ss 
> bo 
Quantities. O56 
-3e 
ae 
Z. 
Remove old work ............. 610 lin. ft.. $0.80 
Securing in place white pine tmbr149,000 ft.B.M. 5.00 
White oak piles ......ceseeees. 5,062 ft...... 30 
TUE Shebbdesecasceces cen Ge gece 32.00 
White pine timber ............. See occ 20.00 
Plank for sheet piles ...... 145,962 *‘* 26.00 
Plank for decking ......... Te aéane 18.00 
cS pare pe 17,275 Ibs. ... 02 
Serew: WIG oc dsbb bab dc tee ccecs 5.260 ““* .... 02% 
CarPinGe GOA Se so si decteces cae 4,600 “ .... 02% 
TNO OOM <cadshacsas 2’ Dinsaniaen Te bac 02% 
Spikes .... . : wes dale 02% 
TOONS BNE ca ccna c obs 37 cu. yds 6.50 
Sand filling ........... eee weaed — 25 
TOUR ac dvieccncwsenanpcdeccdessntesce on ae 














BRICK PAVING.—Minn 
for brick paving were awa: 
a sq. yd. 

BRICK AND CHERT PAVING.—Meridian, Miss.—The 
aldermen have voted to award the contract for paving, 
as advertised in Engineering News, to W. H. Jones, of 
Birmingham, Ala., at 65 cts. a sq. yd. for chert. The 
council is said to favor brick. 














lis, Minn.—Several contracts 
last weex at $1.73 to $1,91 


oe ag (¢. sf = : 
3 s2a c Ses . og -2 
ge 6355 «fe aes Se 5 8 ss 
oo ane @ Sea Ch pa eo 
Ss. O @44 <8%a Sic ESMS TZ 
Cae Est e528 cece 38S Q5ee a5. 
Ss= 322 bes ASoe <ee Ors “55 
5 a 3 - A < = 
$1.50 $1.50 $2.62 $225 $1.00 $3.00 $2.10 
5.00 5.00 3.50 600 600 8.00 6.00 
28 35 26 26 20 30 “34 
35.00 30.00 82.00 28.00 40.00 60.00 45.00 
19.00 20.50 19.00 22.00 20.00 26.00 21.50 
25.50 23.50 2425 25.00 30.00 24.00 30.00 
17.00 18.50 17.00 18.00 20.00 20.00 18.00 
022° «02 02 02 025 02 ‘08 
022 102% «©.02 08 025 08 “08 
022 02% 02 085 .025 103 “08 
022 02% .02 035 1025 108 08 
1025 .025  .02 020 08 (08 “08 
7.00 ©6800 67.0 600 7.00 10.00 8.00 
‘30 25 50 25 : ; 20 














$8,420 $8,452 $8,544 $8,950 $9,283 $10,254 $10,288 


SEA WALL.—Cambrid states 
that the park 4 has opened the following bids 
for constructing the pro) sea wall 
from the Charles River 
point near West Boston 
length, and the ballast will cover 4,500 cu. 08. 
Rowe & Co., $24.85 a ft. a 
yd. for gravel ballast; T. F. O’Connell & Co., $25.48 and 


, Mass.—A local 


200 


eS 


72 ets; C. T. Derry & Co., $26.90 and 76% cts.; R. B 
Malone, $30 and $1.15; Pidgeon Hill Granite Co., $52.41 
and 7514 cts.; Hugh Farrell, $32.50 and 65 cts. 

ASPHALT BLOCK PAVING.—Baltimore, Md.—The bids 
recently received for 11,350 sq. yds. of paving with asphalt 
blocks in Patterson Ave., from Fremont St. to Fulton 
Ave., have been rejected, as the ordinance providing for 
the work states that the cost shall not exceed $2.25 a sq 
yd., and the work will probably be readvertised. Th 
bids were as follows: 1. being bid of the Maryland Pav: 
ment Co., 224 Equitable Bidg., and 2. that of the Wash 
ington Asphalt Block & Tile Co., South Capitol and R Sts., 
Washington: 


i 
Paving, grading, etc. ........11,350 sq. yds. $2.25 





414-in. curb, set ............ 3,600 lin. ft.. 60 

4%-In,. circles, set ........... eS 1.2) 

414-in, curb redressed & reset 1,100 “ “ 26 
GIR. CUPD, BOE wccccccccccccccccccccesces -89 

Ge, GEPOTOM, GOD ccc ccc cccccccccccccccecs 1.47 

6-in. curb redressed and reset............. 26 
Resetting curb and circles.... 1,000 lin. ft.. 12 

10-in. gutter stones, set.... 4.450 “ “ 82 
Cobblestone repaving® ....... 6,000 #q. ft.. 04 
Hauling old cobblestones, etc. cu. yd....... 6% 72 
Hauling old curbstones, etc., a lin. ft.. 07 .O8 





* In cross streets. 


BRICK PAVING.—Braddock, Pa.—Several contracts for 
brick paving have been awarded at 90 and 91 cts. a sq. yd 
Bids for the work in one street were rejected (lowest bid 
77 cts.) and the council voted to purchase brick of the 
Mack Mfg. Co., New Cumberland, W. Va., at $7.08 per 
1,000, and have the work done by the city. 


CAST-IRON PIPE.—Youngstown,0.—A contract for cast- 
iron water pipe was awarded last week to the Addyston 
Pipe & Steel Co., at $14.60 a ton: special castings, 1% 
cts. a lb. Local papers claim that this is the lowest price 
ever bid for similar pipe. Other bids were $14.87, $15.20, 
$15.75 and $15,865. 


~~+>> = = 


INDUSTRIAL NOTES. 


od 


THE BALDWIN LOCOMOTIVE WORKS, Philadelphia 
Pa., is said to have a contract for 20 freight and five 10 
wheel passenger locomotives for the Baltimore & Ohio 

THE KING BRIDGE CO., of Cleveland, O., is building 
for the Craig Ship Building Co., of Toledo, O., one of tts 
new and improved 5-ton pneumatic traveling cranes for 
use in its yard. 

HETHERINGTON & BERNER, Indianapolis, Ind., have 
just completed a traveling asphalt plant, according to a 
local paper, for the E. M. Ayers Asphalt Co., Zanesville, 
O., and are now at work on a plant for the Syracuse Im- 
provement Co., Syracuse, N. The plant being manu- 
factured is the invention of Mr. Frederick A. Hetherington. 


Bridge, Over the Providence River, Providence, R, I. 





;—— ——Steel —} 1—-Cast-iron-—, 
Railing, Cornice, Bd pits, Posts, 

1,123- 180 180 15,- 1,400 

000 Ibs. lin. ft. lin. ft 800 Ibs. Ibs. Total 

$0.0234 $2.33 $3.00 $0.0195 $0.06 $27,630 
0237 1.60 2.45 02 029 27,701 
.0234 3.50 4.00 O23 083 28,196 
0241 2.50 2.60 O15 OBS 28,268 
0245 1.475 2.40 02 -0267 28,5 
0248 1.83 2.16 0296 0409 29, 
0256 3.00 2.95 027 OBS 30,205 
.026 4.00 1.45 025 0475 30,641 
.0279 2.85 2.00 0185 0275 32,536 
.028 1.90 2.75 7286 OT 32,812 
282 3.60 3.80 1803, 045 33,542 
0296 1.68 1.84 03 .03 34,390 


THE KENNEDY VALVE MFG. CO., New York, reports 
having closed large contracts with the following cities: 
New York, Boston, Newark, Lancaster, Youngstown, 0., 
and Phillipsburg, Pa. 

THE PACIFIC FLUSH TANK CO., 84 La Salle St., Chi- 
cago, has recently made quite extensive shipments of the 
Miller automatic siphon to Mexico and Texas and other 
places in the south, southwest and east. 


FRASER & CHALMERS, Chicago, have been awarded 
a contract by the Chapin Mining Co., of Iron Mountain 
Mich., for a duplex differential Riedler pump of $1,400 
gallons a minute capacity, to pump against a 600-ft. head. 

THE CALIFORNIA WIRE WORKS, 8-10 Pine St.. 
San Francisco, Cal., has erected seven of the Hallidie rope 
ways during the past season. Two of these were erected 
in California, 1 in Peru, S. A.; 1 in Mexico, 2 in Utah and 
1 in British Columbia. 


THE HOMER STEEL FENCE CO.. Battle Creek, Mich., 
has completed its new factory, 11050 ft. Mr. Cc. R 
Mains, Gen. Mgr., states that this company will give more 
attention to the railway trade than it has in the past. It 
furnishes all parts of the fence. 


THE BUILDERS’ IRON FOUNDRY, Providence, R. L, 
has been awarded a contract by the United States govern- 
ment for the manufacture of 12-in. breech-loading rifled 
steel mortars. In many respects these mortars are sim!- 
lar to those already built by this firm. 


THE ERIE CITY IRON WORKS, Erie, Pa., is reported 
in local papers as soon to begin the manufacture of elec- 
tric motors and generators for which Mr. C. J. Sturgeon 
has recently been granted patents. The Erie City Iron 
Works is a well-known manufacturer of boilers and 
engines. 

H. K. PORTER & CO., 531 Wood St., Pittsburg, Pa.. 
are reported to have a contract from the Russian govern- 
ment for two locomotives for the new railway in Finland. 
which will be the first passenger engines used in Finland. 
It is said that upon the successful operation of these loco- 
motives other orders will follow. 

JAMES A. DAVIS & CO., 92 State St., Boston, Mass., 
have the contract to furnish all the Portland cement re- 
quired for the construction of the new south terminal sta- 
tion. Messrs. James A. Davis & Co. are sole New England 
agents for the Alpha portland cement. This brand will be 
used exclusively in this important work. 


THE AURORA BOILER WORKS. Corbett & Stadler. 
Proprietors, Aurora, Ill., have recently been awarded con- 
tracts for two 20-HP. Aurora water tube boilers by the 
La Grange Electric Light & Water Co., of La Grange, I!1., 
and 2 60-in. . 18-ft. tubular boilers by the Illinois Cream- 
ery Co., of Elgin. Ill. Two of these boilers are to be of, 
the Babcock & Wilcox type. This firm now has complete 
a for furnishing boilers of this type for all styles 
and sizes. 


THE WM. POWELL CO., 2525 Spring Grove Ave.. Cin- 
cinnat!, O., has recently improved its locomotive lubricator 
and announces that its new protecting shields for the 





Acknowledged 
the simplest and most 
practical Sewer Inlet 
made. 


Sewer Inlet 


DILINE 


.¢ Black and other oaks not 
lasting over three years in 
ground are now in actual 
use and perfectly sound 
{ter a period of 13 years. 


This by process of steep- 
ing in Woodiline; no ex- 
pensive plant required in 
process of treatment. 


Will penetrate hard close 
grained oak woods which 
uther methods of treating 
soft woods will not do. 

Especially adapted 
White and other 
Bridge Timbers. 




















to 
Oak 


Railroads can operate it 
inexpensively at points 
along their lines, saving 
long shipments of material 


N. J. 
and expense in handling. 


Ties treated with 


Stretch of track at Beverly. 
Woodtline by wood creosote process, 


Woediline has been tested on tines of a large eastern railroad for a period 


of 13 years, 





The operation of the preservative is described by an officer of the American 
Wood Preserving Company as follows: 


‘Scientific engineers who have studied the subject of wood preservation, admit, generally, 
that the fibre of wood is practically indestructible. Decay first begins in the soft sappy parts 
know asalbumen. By use of powerful antiseptics capable of penetrating into pores of wood, 
the effect is produced of coagulation of the albuiwen of the sav, which, in becoming solidified. 
—e ls the attack of all forms of bacteria or fungus, hence the fibres ‘of the wood remain in- 

tact, and rot does not take place. inasmuch as that which bacteria or fungus feeds upon is 

solidified by the antiseptic Woodiline, formed largely of wood creosote, has the peculiar 
power of penetrating deeply into the wood, ne by natural penetrative qualities 
that which it is claimed other antiseptics do ‘under the more ex pensive method of forcing.” 


A Report of Experiments made in Treating Ties with Woodiline, by Fred. A. Kummer, C.E., late 
of Railroad Gazette, New York, April 6, 1896: 


15 Black Oak Ties, seasoned—amount of absorption: 
Average amount of preservative absorbed, in oonree, 0.55—about 2 qts. 
Average time of immersion, in minutes 10.6 
Average temperature of liquid . 129° 


AMERICAN WOOD PRESERVING COMPANY, 


TENTH AND MARKET STREETS, PHILADELPHIA, PA. 
WORKS AT BEVERLY, N. J. 


J. N. Du Barry, Jr., & Co. 


Harrison Building, Philadelphia, Pa. 
RAILWAY S8UPPLIES, 
CONTRACTORS’ SUPPLIES, 
CEMENTS. 


J.N. Du Barry, Jr., & Co. 


Builders’ Exchange, Baltimore, Md. 
CEMENTS, 

BUILDERS’ MATERIALS, 
HARDWOOD and SLATE MANTELS, 
SEWER PIPE. 

Agents or Stirling Boilers, 
Meissner Stoker, 
Pedrick & Ayer Uo. 















Fibre Conduit. | 


Water, Brine, Acid, Drain and Gas Pipe 
and Electrical Conduit. 


It is light, tough and strong, easily 
handied and rapidly lad. 

It is non-absorbent, impervious and 
not effected by air, moisture, salts, acids, 
alkalies nor gas. 

Will remain uochanged indetinitely in 
any soil or climate. 

Does not expand or contract with heat 
or cold. 

Has permanently tight joints. 


eae POWER SPECIALTY Co, 


pha 126 Liberty St., N. Y. 
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Intermittent Flush Tanks. 








SIMPLEST SIPHON MADE. 





No Moving Parts; 


No Valves; 








No Small Tubes to clog or choke. 


WE GUARANTEE EVERY SIPHON TO BE ABSO- 
LUTELY RELIABLE—NO MATTER HOW 


SMALL THE STREAM MAY BE. 


Standard Design. 


Patented. 





ee 


ENGINEERING NEWS. 





Steel Screw Sewer Jacks, with Swivel Head. 


THE SOUTH BEND FOUNDRY 60., South Bend, Ind. 



















SEE ADVERTISEMENT 
In Writing to Advertisers Kindly, Refer te Your Having:Seen the Notice in Engineering News. 





Street and Sewer 
Castings made any 
sty le. 

Send blue prints for 
ea.timates. 















Manhole 


THE JACKSON 
HOISTER ano C! ONVEYOR 


For Excavating an 
kinds of Trenches. \\. 


The cut shows a skele- 
ton side view of 
four-bucket 
machine. 























iITCE sizes 





to carry 2,3 or 4 buck: ard 
or 27 cu ft. each, as de- Caria ne 
propelled. Each bucket aie 
the other. Trucks unde mates 
and will follow any eur tire 
ners. Et requires only o sata 
it. Ask us more about ir on torus 
D. GRANNIES, Grand ©. .4 Wt” 
Syracuse, N. ¥. sana 
a 
~ WESTERN ROCK Ci SHER 
) , 
CHEAP. Simplest in Constru BEST 
We also Manufact 
Wheeled Scrapers, Drag Scraj vs. Dun 
Cars, Dump Wagons, Road < 8, Whee 
barrows, Elevating Grader, Lit: Wa 
Loader, and kinds of Contractor cn 
Send for our 56-page Catalogu: tluable for 


reference. 


Western Wheeled Scraper Co. 
AURORA ILL. 


Is a MONEY SAVER for cos 
and ENGINEERS having 
Reservoir Sites to clear, toa’ ca 
Nontracts. 


90 page Catalogue free on a; 


: Works on either standing Timbe: 
Makes clean sweep of two acres at a sitting. 


Pulls an ordinary Grub in 112 minutes. MILNE MFG. co., 267 
SANITARY CONSTRUCTION CO., 


56-58 PINE STREET, NEW YORK, 


HOUSEHOLD GARBAGE CARBONIZER, for the Disposal of Domestic Wast: 
PORTABLE GARBAGE FURNACES, for Hotels, etc. 
STEAM DISINFECTING APPARATUS, for Public Institutions and Cities 
FORMALDEHYDE GAS REGENERATORS, for House Disintfectior 
SEND FOR CATALOGUE. GARBAGE CREMATORS for Cities. 


TRINIDAD ASPHALT» 


Main Office, New York Office. 


35 HERALD BLDG., SYRACUSE, N.Y. 1210 LORD’S COURT BLDG., 
Refinery at Jones’ Point. 


KALAMAZOO FOUNDRY AND MACHINE CO., Kalamazoo, Mich. 


The simplest, strongest, most 
durable and cheapest Sewer 
Brace on the market. 


THE ONLY BRACE MADE WITH STEEL SCREW. 
LAYING WATER PIPE. NEW DRAINAGE SYSTEM. 


PFRACTORS 
t-W Avs and 
and Dike 


catior 


yr Stumps 


Eighth St, 
Monmouth, mouth, Tl 


STRFET 


Importers and PAvIne 


Refioers of 


27 WILLIAM sT 





HATFIELD, MAss. OFFICE OF THE , 
Sealed proposals for laying about five miles DRAINAGE COMMISSION OF NEW On| BANS, ( 
of four and six-inch water pipe will be re- ; my May 18, 1897 
ceived by the Board of Water Commissioners The time for submitting bids for tl in 
of the town of Hatfield, Mass., until noon of | ‘acts under the Drainage ¢ ommiss f New 
the 3d day of June, 1897. Orleans is extended to noon, June Md 
Specifications may be seen at this office on Those who intend to bid on this w s wil 
and after May 24. please communicate immediately with 
The right to reject any or all bids is re- President or Secretary in order that additiona 
served. information may be given. ag 
FRERE 


E. C. & E. E. DAVIS, Civil Engineers, F. G, 


> SIPHON 


20-2t Northampton, Mass. 21 
—FOR—- 








MATIC 


Flushing Street Sewers and for Sub- 


oe 


a Soil eee 

= Sein: 

=e Most Reliable Siphon Made. 
= Received Highest Award at World’s Columbian Exposition, a 


for SIMPLICITY OF CONSTRUCTION, EFFICIENCY 
RELIABILITY. 


MANUFACTURED BY 


Pacific Flush Tank Co, 


84 LA SALLE STREET, CHICAGO. 


WRITE FOR CATALOGUE 





AND PRICES. 
NEXT WEEK. 
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Supplement—May 27; 1897. 
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ENGINEERING 


nee eee errr 
to save the engineer from being scalded in 


rolling mill Corliss engine of 


NEWS. 


2,200 HP. capacity. This 





b rlasses, Bro. and Mr. Wilson Eyre, Jr.,associated architects. Lath 
sight 2 ass breaks, is a great improvement on any- shipment will weigh 300 tors, and will require 16 cars tu bury & Spackman report that they have enlarged thei 
aa ft glass , eq : : 
eet ,etofore attempted in that line. transport it. plant in both the physical and chemical depariments | 
cin y 3 3 , the addition of heavier machinery for mechanical testing 
‘URORA IRON WORKS, Aurora, Ill., has re- THB INGERS 3 N ; recently } ade os hea aay % ~ — ossrer 
THE eae 200 of its Peerless stop cock boxes to installed NR ee ee ne rensots operated by electric power and the latest chemical appar- 
cently : : . 7 piston-iniet a atus, which enibles them to handle the largest pieces of 
ae 1.; also other shipments to Carey, O., ‘ . oaiheaahtenn aie ft pumps ; 
1, Del.; at the Dixon, IIL, water-works, to operate air lift 5 work in their line 
reat 111.; Sabula, Ia.; Memphis, Tenn.;, Oshkosh, in two 8-in. ‘artesian wells. These wells have a natural : aay 
Kast rior and several other cities in Wisconsin. This flow of about 100 gallons per minute and this is increased 
arm i;;o marufactures the Buffalo stop-cock box and by the air lift pump to 1,261 gallons per minute with the — 
Sas tings for all purposes. compressor running at 56 revolutions, ta a ca- 
pg et ‘KNER CONTRACTING CO., The Rookery, pacity. The wells discharge into a small covered reser- 
7H —y peen awarded the contract for making an voir built around them at the surface of the ground, and DESIRABLE ITEM Ss. 
Chicas > the Newton, Kan., water-works, at a cost of air for the compressor is eee ono reservoir, — 
extel : , . water- s cool, 8 stless. e compressor has a ‘i - 
rs r the constructing of a system of water it is cool, moist and du ; r bes ) ublishe 
$50," Tanai Wis., to cost $54,000. The company steam cylinder 14 ins, diameter and an air cylinder 1614 Much of the —— best information p ed in 
eval been awarded the contract for erecting a bridge ins. diameter, and the stroke is 18 ins. The air pipe is our Construction News columns comes to us from 
pean it Creek in the village of Grossdale, II). 1% ins. in diameter in one well and 2 ins. oe other. subscribers who send items in reference to work 
. NIVERSAL CONSTRUCTION CO., The Rookery Ft Oe ee ee ee eer with which they are connected or in which they are 
H . + 4 . “* , y ; 5 , co ecte Oo , . p 
yicac®, Mr. Edward Haupt, Gen, Mgr., is now building LATHBURY & SPACKMAN, 1619 Filbert St., Philadel- an Coy ctec ¢ ey 
Se w-gage steel box cars, 15,000 Ibs. capacity, for phia, Pa., are inspecting engineers on the following iarge interested. Such reliable items are not only greatly 
Yor . Ss. A., of the same general design as that il- buildings now being erected in Philadelphia: Stephcn nities > us t frequently result in much ¢ 
ae in Engineering News of March 4, 1897. This Girard Building and Girard College Infirmary. Mr. Jas. desired by us but freque y re ch good 
os s quite busy in its bridge department, most of H. Windrim, architect; Gibson Building, Wistar Institute to the sender by bringing his name and his work 
: in this department a aceeeae work. and Old eo He ae, — = — & Ww ene to public attention. If you are not already doing 
ie ,OUIS IRON & MACHINE WORKS, St. Louis, architects aptist Publication Builcing and addition s f . od : as ; as , 
: ~ the following rolling mill engines for the Medico-Chi College, Messrs. Frank Miles Day & Bro., so we ask you, hereafter, to send us the earliest 
M ted Steel & Wire Co. for its Pittsburg, Pa., plant: architects; Dental Hall, University of Pa., Mr, Edgar \ yossible information of work that comes under 
ds P I 


o m ¢ 


ympound condensing rolling mill Corliss en- 
“) HP., also one Cross compound condensing 


of Pa., Messrs 


Secler, architect; the Archeeological Museum, University 
Cope & Stewardson, Frank Miles Day « 


your notice. 


———— tae EE ss 


— 
WATER-WORKS AND ELEC- 
TRIC LIGHTS. 
PORT GIBSON, MIss. 
Sea posals will be received by the 
Tow! il of Port Gibson, Miss., until 8 
lock m., of 
INDAY, JUNE 14th, 1897. 

it publicly opened, for erecting a com- 
ne s of Water-Works and Electric 
ere is will be received in whole or 
" oo tons east-iron pipe, 8 to 4-in. 

» § tons special castings. 

, 7 S-in., 5 G-in. and 12 4-in. gate valves 
i va boxes. 

5 26 D. N. hydrants. 

- Erecting pumping and electric light sta- 


6. Furnishing 750,000-gallon compound 
plex pump with foundations. 
> Two 85-HP. boilers with all fittings and 


nections complete. 











8. 0 70-ft. steel tower with founda- 

9, One steel tank, capacity 100,000 gallons. 

10. O 125-HP. Corliss engine. 

11. One 1,000 incandescent dynamo, 16. p. 

12. One 25 are light dynamo 2,000 c. p. 

13. 4 miles pole line. 

14. Boring one 8-in, artesian well with 
30-ft. Cook’s patent strainer. 

6. One pump wall if necessary. 

{ll to be in accordance witth plans and 


pecifications on file—copies of which may be 
had upon application to F. C. Englesing, City 





The Council reserves the right to reject any 


r all bids. 


THOS. M. REA, City Clerk. 
t Gibson, Miss., May 19, 1897. 21-3t 


IRON BRIDGE. 


YORKVILLE, 8. C. 
Sealed proposals to construct an iron bridge 
across Catawba River, at Harris’s Ferry, in 
York € C., will be received by the 
indersigned, at Fort Mill, S. C., up to 9 
clock a. m., on Monday, June 14th, 1897, on 





upty, S. 





which day and at which place the contract 
will be awarded. 

Plans and specifications may be seen at 
fice of J. M. Spratt, Fort Mill, S. C., All 
persons and corporations bidding on said 


work, must deposit a certified check with the 
Supervisor in the sum of five hundred dol- 
| before submitting their bid. The Su- 
pervisor reserves the right to reject any and 
all bids. 

The successful bidder must enter into a 
written contract with the Supervisor and fur- 
ish bond in double the amount of his bid, 
with to be approved by Supervisor. 

T. G. CULP, 
Supervisor York County, 8. C. 
Attest: J. S. BRICE, 
Clerk Board C, C. Y¥. C, S. C. 

19, 21-3t 
«rian 
l Ss. ENGINEER OFFICE, 1637 Indiana 
\ve., Chicago, Ill, May 18, 1897.—Sealed pro- 
Sais in triplicate will be received here up 
I June 8, 1897, and then publicly 
d, for rebuilding SUPERSTRUCTURE 
‘ NORTH PIER, Calumet Harbor. In- 
‘ion furnished. W. L. MARSHALL, 
j. Engrs 21-2t 
SS 
U. ~. ENGINEER OFFICE, Oswego, N. Y., 
y ~.. 1897.—Sealed proposals for SLOPING, 


iars, 


surety 








GRADING, AND FURNISHING BRUSH AND 
TONE FOR PROTECTING BANK OF NI- 


AGARA RIVER, at Fort Niagara, N. Y., will 
be ved here until noon June 22, 1897, and 
1 publicly opened. Information furnished 
ody plication. W. S. STANTON, Maj. 

8 21-4t 





STEEL SWING BRIDGE. 
PoRT Huron, Micu., May 20, 1897 

Sealed to the under- 
signed will be received at this office up to 2 
o'clock p. m., June 19, 1897, for the erection 
and completion of a steel swing bridge, in- 
cluding substructure Said 
bridge to be located at Black 
River, in this city. 

Each bid must be accompanied by a certi- 
fied check in the sum of $1,000, payable to the 
city of Port Huron. 

General plans and specifications will be fur 
nished upon application. 


proposals addressed 


and approaches 


10th St., over 


The right is reserved to reject any or all 
bids. : 
HENRY KAUMEIER, 
21-1t Supt. Public Works 





RESERVOIR. 
ENGINEER’S OFFICE, | 
THE AMERICAN Pipe MFG. Co., 
No. 112 N. BROAD ST.. | 
PHILADELPHIA, May 25, 1897. } 
Proposals will be received by the American 
Pipe Mfg. Co., at their office, second floor, Fi- 
delity Mutual Life Association Building, not 
later than June 4, 1897, for the construction 
of a four million gallon distributing reser- 
voir near Morton, Delaware Pa. The 
contractor will be required to give an ap- 
proved bond in the penal sum of $5,000, for 
the faithful performance and completion of 
the work. 
Plans and specifications may be seen at the 
office of the Chief Engineer about June 1. 
An approximate estimate of quantities is as 
follows: 


Co., 


embankment. 
puddle on bottom. 
810 ‘* “ concrete. 
66 ‘* “ rubble masonry 
2.482 sq. yds. seeding. 
Masonry gate house. 
Fencing, etc. 


8,259 cu. yds 
1,032 : 


The right is reserved to reject any or all 
bids. J. W. LEDOUX, 
21-1t Chief Engineer 


MASONRY ABUTMENTS, Etc 


CITY OF PORTLAND, MAINE. 


Sealed proposals will be received at the 
office of the Commissioner of Public Works, 
Portland, Maine, until 12 o'clock m., Sat- 
urday, June 5, 18097, for building masonry 
abutments, side walls, fender pier, ete., for 
Tukey's Bridge, when they will be publicly 


opened and read. 

Each bid must be accompanied by a prop- 
erly certified check on some National Bank 
in the sum of two thousand ($2,400) dollars, 
Said check must be made payable to the 
order of the Treasurer of the city of Port- 
land. 

Plans, specifications, blank forms on which 
proposals must be made, and further informa- 
tion can be obtained at the office of said Com- 
missioner, who reserves the right to reject 
any or all bids. 

Bids should be marked ‘Proposals 
Tukey's Bridge,"’ and addressed to 

GEO. N. FERNALD, 
21-2t Commissioner of Public Works. 


tsetse 

U. S. ENGINEER OFFICE, Oswego, N. Y., 
April 30, 1897.—Sealed proposals for EXCA- 
VATING ROCK in Saint Lawrence River, N. 
Y., will be received here until June 1, 1897, 
and then publicly opened. Information fur- 
olshed upon application. W. S. STANTON. 
Maj. Engrs. 18-4t 


SES 
U. 8S. ENGINEER OFFICE, Burke Build- 
ing, Seattle, Wash.,May 10, 1897.—Sealed pro- 
posals for furnishing 500,000 TONS OF 
STONE and other materials for construction 
of JETTY at Gray’s Harbor, Washington, 
will be received here until July 9, 1897, and 
then publicly opened. Information furnished 
on application. HARRY TAYLOR, capt, 
Engrs. 20-6t 


for 





PIPE LINES. 


MINNEAPOLIS, MINN., May 21, 1897 


Sealed proposals will be received at this 
fice until Friday, June 11, 1897, at 7.30 p 
m., at which time said proposals will be sub 


mitted unopened to the City Council for the 
furnishing of the following items for tw» 
ervoir pipe lines: 


About 10,300 tons of 48-in. cast-iron water 
pipe 
158 of 24-in. to 36-in. cast-iron 
water pipe. 
712 of 16-in. cast-iron water 
pipe. 
30 of 6-in. to 12-in. cast-iron 
water pipe. 
1,080 of 386-in. cast-iron water 
pipe with flexible joints 
400 ‘= special castings. 
6 4-in. gates. 
33 s«6-in. Pa 
4 S-in. 
5 12-in. = 
3 16-in. eg 
2 24-in. zs 


1 30-in. 
S 36-in 
10 48-in. or %%)-in. gates. 
Also proposals will be received for the fur 


nishing of about 30,800 lin. ft 


of 50-in. steel 

riveted pipe, from 5-16-in. to 7-16-in. in thick 
ness. 

Proposals will also be received for the fur 


nishing and laying of the reservoir pipe lines 
with all appurtenances, both of steel and 
iron, all complete, and according to drawings 
and specifications on file in the office of F. W 
Cappelen, City Engineer. 

A certified check in the sum of ten (10%) pe: 
cent of the total contract price for each pro 
posal, payable to C. S. Hulburt, City Treasu 
rer, Must accompany each proposal as a guar 
anty for the execution of the 
awarded. All proposals must be written or 
yrinted in ink, addressed to the undersigned 
and marked on the envelope for 
whatever contained said bid, shall 
name and address of the bidder 
yw bidders on the outside of the envelope. 

The right all proposals is 
reserved. 

By order of the 


cast 


contract, if 


‘**Proposal 
in and 


ilso bear the 


to reject any or 


City Council 
L. A. LYDIARD, 
City Clerk 


sitstimeiaiasecateeaee rare eae aarti 
OFFICE CONSTRUCTING QUARTERMAS- 
TER OF FORT HANCOCK, N. J., Army 
Building, Whitehall St., New York City, May 
19, 1697.—Sealed proposals will be received 
here until 12 o’clock m., June 12, 1897, and 
then opened,for construction of WATER AND 
SEWER PLANT at Fort Hancock, N. J., ac- 
cording to plans and specifications to be 
seen here. Proposals and instructions to bid- 
ders furnished on application. U. S. reserves 
right to reject any or all proposals. Qe & 
DEVOL, Capt., A. Q. M., U. S. A. 20-4t 


U. S. ENGINEER OFFICE, Burke Building, 
Seattle, Wash., May 26, 1897.—Sealed propo- 
sals for constructing GUN EMPLACEMENTS 
on Marrowstone Point, Washington, will b 
received here until June 30, 1807, and then 
publicly opened. Information furnished on ap- 
a HARRY TAYLOR, Capt. Engrs. 

21-4t 


OFFICE MISSOURI RIVER COMMISSION, 
1515 Locust St., St. Louis, Mo., May 14, 1897. 
—Sealed proposals for furnishing and deliver- 
ing 5, bbls. HYDRAULIC PORTLAND 
CEMENT, at Osage City, Mo., will be re- 
ceived here until June 3, 1897, and then pub- 
licly opened. Information furnished on ap- 
plication. H. M. CHITTENDEN, Capt., 
Engrs., U. S. A. 20-2t 


OFFICE CONSTRUCTING QUARTERMAS- 
TER, Burlington, Vt., May 26, 1897.—Sealed 
proposals in triplicate will be received her: 
until 12 m., June 26, 1897, and then opened 
for CONSTRUCTION, PLUMBING, HEATING 
AND GAS-PIPING AT FORT ETHAN AL- 
LEN, VT., of one double barrack and three 
double sets of officers’ quarters: also, for the 
CONSTRUCTION AND PLUMBING of two 
cavalry stables. Information furnished on ap- 
plication. Envelopes containing proposals 
should be marked “Proposals for ——,’’ and 
addressed Captain GUY HOWARD, A. Q. M. 

21-4t 


21-2 








BRICK SEWERS. 


CiTY ENGINEER'S OFFICE, } 
SPR'NGFIELD, Mass. May, 1897. 45 


Sealed proposals endorsed ‘Pro 








Sewers’ will be r ved a abov off 
until Saturday, May 29, 1807, at 12 o'clock 
m., for the construction of B h Ww i 
Washington Avenue and Wilbraham Road 
Approximate quantities are as follow 
Wilbraham Road 
476 lin. ft. of Egg-shaped sewer, size 2 ft. 6 
ins. x 3 ft. 9 ins. 
476 lin. ft. of Egg-shaped sewer, size 2 ft. 4 
ins. 3 ft. G6 in 
476 lin t f Egg-shaped sewer, se 2 ft. 2 
in 3 1 $ ins 
476 lin f Egg-shaped sewer, size 2 ft. 0 
in 2 ft. O in 
255 lin. ft. of Egg-shaped sewer, size 1 ft. 10 
ns 2 ft. & ins. 
I Li f f Exg-shaped sewer, size 1 ft. 8 
= ft. G ins 
Washington Avenue 
640 lin. ft. of Egg-shaped sewer, size 2 ft. 4 
il «> ft © ins, 
790 lin. ft. of Egg-shaped sewe 2 
in } ft. 3 ins 
Plans may be seen, specifications and 
of proposal and other information obta la 
the City Engineer Office 
The right is reserved any all 
bids 
Per order of the Committee on Sewers and 
Drair 


DWIGHT 0. GILMORE 
CHAS. E. BROWN 
HOMER D. PACKARD 
Committee on Sewers and Drair 
CHAS. M. SLOCUM, 
City Engineer. 

WM. L. DICKINSON, 
Supt. of Streets 


LAND OF THE SKY. 


THE CHARMS OF ASHEVILLE AND BIL1 
MORE. TENNESSEE CENTENNIAL 
EXPOSITION 



















There are no more beautiful or delectabl« 
resorts in America, at all times of the yea 
than Asheville and Biltmore tua yn th 
lofty crests of the Blue Ridge M s 
western North Carolina, in the fable Land 
of the Sky. 

Through the mountain ranges the deviou 
course of the beautiful rench Broad | 
mark succession of glorious vistas of 
mic life The high-walled inons, or t 
tree-clad peaks standing sentinel on eitt 
hand, form a wonderful setting to this spark 
ling river as it flows nward pward ¢t 
sea. 

The three fan resorts t Land 
the Sky, are evil Biltmor and H 
Springs. 

THE ROUTE 


Is via the Southern 
arranged an 


Railway, with 
d magnificently appo 
Pullman 


splendidly 
nted through 












ar service. Drawing-room sleeping 
ears between New York, Washington and 
Nashville—where th Tennessee Centennial 
Exposition is now in progres t 1 the 
Land of the Sky Knoxv Chatta 
nooga—Lookout Mounta the scene of the 
“Battle Above the Clouds The Norfolk and 
Chattanooga Limited, daily, between Norfolk 
Raliegh, Durham, Greensboro, Salisbury (with 
connection from New York, Washington and 
Virginia), and Nashville, through Ashevill« 
Hot Springs, Knoxville and Chattanooga 
This train carries Pullman's finest Drawing 
room Buffet sleeping cars between Norfolk 
and Nashville, and elegant vestibuled day 
coaches between Norfolk and Chattanooga 


Pullman Drawing-room sleeping cars are also 
operated between Jacksonville and Cincinnati 
through Savannah, Columbia Spartanbur 
Asheville, Knoxville and Harriman Junctio 
Visitors to the Tennessee Centennial Expo 
sition at Nashville will find a visit te Ashe 
ville or vicinity most delightful and valuabk 
The Southern Railway now has in press 
annual “Summer Homes and Resorts” folder 
ontaining a full the many deliglitful 
resorts, hotels and summer homes on its lins 
which will be mailed by th neral Passen 
ker Agent, New York Office, 271 Broadway, 
upon receipt of postage—two cents. ; 








its 


list of 











0 YOU WANT TO PURCHASE SUPPLIES? —— ALL THE PROMINENT MANUFACTURERS READ ENGINEERING NEWS. — 


ADVERTISE FOR BIDS IN THIS PAPER AND SECURE DESIRABLE COMPETITION. 


















































































































ENGINEERING NEWS. 


so 2,000 
| SOO to 4’ 000 


Candle Power Light trom 


Kerosene Oil. 
PORTABLE, 
SELF-CONTAINED, 
AUTOTSIATIC. 


UNAFFECTED 


¥ 


“gs 
WIND 3 AO) 
OS Railroads an 


d over 


300 


4? Contractors now use the 


WELLS LIGHT. 


RAIN 


2 
y 
o* 


ALWAYS READY / 


For Foundries it is invaluable. For Railroads, by its use on Wrecking Cars, 
IT HAS GAINED the first cost of light will be saved at one single wreck. For Tracklaying, and all 


Contractors having Night Work. Especially adapted for Quarries, Dredges, 


=-WORLD- Water-Works and Coal Docks. 


--WIDE-- THE WELLS LIGHT MEG. CO. 


FAME EDWARD ROBINSON, Sole Proprietor, 
== = = 


44 Washington Street, - - = New York. 
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